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A Bridge Across the ‘‘ CANALE NUOVO.” Venice. 
(See page 1012.) , 


MEETINGS 


Monpay, June 18. 


Royal Institute of British Architects. Announcement of 
results of Annual Elections of Council and Standing Com- 
mittees. Informal Discussion on matters of professional 
interest. 8 p.m. 


Monpay-WEDNEsDAY, June 18-20. 


Institution of Heating and Ventilating Engineers. Mon- 
day : Council Meeting. At the Queen’s Hotel, Hastings. 
5.30 p.m. Informal Meeting. At the Queen’s Hotel. 9 p.m. 
Tuesday : Mr. A. F. Dufton on “Some Heating and Ven- 
tilating Problems.’’ At the Queen’s Hotel. 9.30 a.m. 
2 p.m. Golf, Lawn Tennis and Bowling Matches. Banquet. 
7.15 p.m. Wednesday: Group Photograph. At the Queen’s 
Hotel, 9 a.m.; Circular Motor Drive, 10 a.m.; Luncheon. 
At the Old Ship Hotel, Brighton. 12.45 p.m. 


Monpay-Fripay, June 18-22. 


Institute of Public Cleansing. Annual Conference. At 
Southend-on-Sea. 


WeEDNESDAY-SaturDAy, June 20-23. 


International Congress for Steel Development. Wednes- 
day: Mr. L. G. Rucquoi, Belgium, on ‘‘ International Steel 
Frame Building Regulations ’’; Mr. E. A. van Genderen Stort, 
Holland, on ‘‘ Fire Protection of Steel-Framed Structures,” 
3 p.m. Thursday : Mr. Frank Main, U.S.A., on “‘ Sheet Steel 
Usage in Building Construction’’; a French architect on 
‘‘Housing Schemes Employing Steel-Frame Construction ”’ ; 
Mr. T. Elshout, Holland, on ‘‘ Working-Class Flats at Rotter- 
dam’’; Mr. Francis Lorne, F.R.I.B.A., Great Britain, on 
‘‘The Architectural Use of Sheet Metal Products,’’ 10 a.m. ; 
Mr. L. Icre, France, on ‘‘ Designs for Palais des Expositions, 
Paris’’; Mr. A. Kloppel, Germany, on ‘‘ Strength of Steel 
Columns with Concrete Cores’’; Mr. Ralph Freeman, Great 
Britain, on Long Span Bridges’’; Professor Ir. R. L. A. 
Schoemaker, Holland, on ‘‘ The Architecture of Modern Indus- 
trial Steel-Frame Buildings,’ 2.30 p.m.; Dr.-Ing. Maier Leib- 
nitz, Germany, on ‘‘ Application of Rigid Frames in Steel Con- 


struction’; Dr. F. J. Baker, M.A., Great Britain, on ‘‘ Full~ 
Scale Tests on Steel-Frame Structures’’; Mr. T. C. Grisen- 
thwaite, B.Sc.(Lond.), M.Inst.C.E., Great Britain, on ‘‘ Types. 
and Tendencies in Steel Bridge Design’’; Mr. A. Brandt, 
Poland, on ‘‘ Application of Welding to Railway Rolling 
Stock,’ 10 a.m. Friday: Major H. M. Hudspeth, D.S.O., 
M.C., M.Sc., and Prof. S. M. Dixon, M.Sc., Great Britain, on. 
‘*Steel Pit-Props and Mine Arches,’’ 2.30 p.m. All meet- 
ings are to be held at the Institution of Civil Engineers, 
Great George-street, S.W.1. 


Tuurspay, June 21. 
Institution of Electrical Engineers. |Conversazione. At 
the Natural History Museum, South Kensington, 8.W.7. 
8.30 p.m. 


Fripay, June 22, 
Architects’ Unemployed Relief Fund. Exhibition of Work : 
This exhibition will be opened by Lord Snell, at 7, Bedford- 
square, W.C.1. 3 p.m. 


Fripay, June 29, 


Town Planning Institute. Mr. W. Dougill, on ‘‘ The Re- 
lation of Educational Buildings to the Town Plan, their Fre- 
quence, Areas Required, etc.’”? At Caxton Hall, Caxton- 
street, Westminster, S.W.1. 6 p.m. 


Saturpay, June 30. 


Incorporated Clerks of Works’ Association of Great 
Britain. The Summer Outing will be held at Goring and 
Streatley. 


Monpay-Saturpay, July 9-14. 


Royal Sanitary Institute. Congress and Exhibition. At 


Bristol. 


Saturpay, July 14. 


St, Paul’s Ecclesiological Society. Visits to Christ Churck, 
Ealing Broadway, and Perivale Church. 
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““PROGRESS ”: A Fantasy suggested by “‘ Ribbon” Development. 
From a Drawing by MR. F. D. BEDFORD. 
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rere 
RIBBON DEVELOPMENT. an 


( HE problem of ribbon development has become 
a most urgent matter and we are glad to note 
the growing disturbance in the public mind at 
the continuance of such a deplorable state of 

things as we see along our main roads and in the country- 

side. The worst injury lies, no doubt, along the main 
roads leading out from and connecting our larger towns 
and cities. The road between Oxford and London, 
for example, represents what will soon happen else- 
where unless steps are taken to deal with the calamity. 

To mitigate the evil of these continuous, untidily 
built roadsides, without cohesion or foresight, stretching 
for miles and miles, disfiguring to the countryside and 
obstructing the use of the roads from the purpose for 
which they were intended, there are three primary 
needs: More co-ordinated administration in the public 
authorities controlling matters, a more direct archi- 
tectural control over the situation and character of 
buildings, and more security for human life. To effect 
this, the road side should be secured from building 
except on a controlled basis. For what is needed is the 
construction of new side roads, stretching some way 
back, as a means of access to new houses, and, from the 
traffic point of view, the immediate limiting of speed 
in built-up areas until steps have been taken to stop 
ribbon development. It has not been sufficiently recog- 
nised by the public, as pointed out in a pamphlet issued 
by the Oxford Preservation Trust and the Cambridge 
Preservation Society, that ribbon development is a 
principal cause of the slaughter on the roads. This 
may in part be attributed to the lack of co-ordination 
between the Ministry of Transport and the Ministry of 
Health, so that the evil has been disregarded. For so 
long as it is cheaper and easier to build houses on 
existing roads than to create side roads as the means of 
access to them, the evil will continue, as road charges 
are thus avoided. But this advantage will not accrue 
to the householders, for the ultimate cost of providing 
public services, gas, water and electricity, for ribbon 
development is much greater than if the same number 
of people were housed in “ satellite ’’ towns. 

In the laying out of such towns, set back from the 
main roads, with a dividing screen of frontier to the 
road, protecting them from danger and noise of traffic, 
there is not only the greater security to human life, but 
the more agreeable local and parochial associations. 
The houses set around greens and open spaces offer an 
attractive local life, accompanied by facilities for the 
easy reach of the main roads, while so much more agree- 
ably situated. Nor would the advantage be less to the 
main arterial roads, which would be enormously im- 
proved in appearance as well as usefulness—the road- 
sides being left free from disfigurement and the traffic 
for which they are intended much facilitated. 

It is unfortunately the case that already almost 
irreparable damage has been done to the roadsides and 
verges, through untidy and haphazard building, and, 
even where the land is not yet built over, the trees 
fringing the roads have in places been cut down, their 
stumps left protruding to the mutilation of the roadside. 
Changes in the law are clearly necessary to mitigate these 
evils, for without prompt action, not only is there 
involved increasing ruin of the countryside, but a con- 
tinuance or increase of the appalling sacrifice of life 
which we venture to think has not yet sufficiently 
“shocked the conscience of the public mind.” For who 
would think of building houses along our railway lines, 


with front doors opening on to them: yet this is almost 
exactly what happens, now that the traffic of the roads 
is as rapid as that of railways. And the children are 
left to suffer this fearful risk, with what consequences 
we know. 

Conditions have been radically changed by the 
development of the internal combustion engine, and 
in its application to transport it has revolutionised road 
traffic; for it has enabled the worker, through the 
improved means of public conveyance or motor-car, 
to live at greater distance from his work ; it has also 
enabled builders to distribute their materials over 
longer distances, to sites along existing roads, and 
without the cost of road-making, or new side roads. 
All these facilities have led to our main highways 
developing very often into unsightly, straggling streets ; 
while it has also entailed obstruction on them, by the 
vehicles halted on either side of the roads, to supply 
the needs, either of the dwellers in the houses along 
these roads, or of houses under construction. And 
this is found to be the cause of a great number of 
accidents. 

On the question of the character and becomingness 
of buildings, what is still much needed is the creation 
of an advisory authority, to which all building plans 
should be subject, composed of men of trained archi- 
tectural experience, outside the local authority. For 
in spite of improvements in some directions, which we 
are glad to acknowledge—the work of the voluntary 
Panels, for example—the more authoritative control 
of building is urgently necessary if we are to avoid 
the spreading outrages of shoddy embellishment and 
other vagaries of speculative villadom. To return 
to a more sober kind of designing—modern, but resting 
on a healthy traditionalism—we must for .a period at 
least restrain the unlicensed freedom to build anyhow, 
and subject it to more educated control, that is if the 
speculative building is to cease from troubling and the 
eye is to have any rest. 

We are, therefore, glad to include amongst the illus- 
trations appearing in this issue the whimsical, amusing 
and satiric drawing so ably executed by Mr. F. D. 
Bedford, which portrays in characteristic ways the 
evils we have described, the tragedy of ribbon develop- 
ment left free to disfigure the country side, and the 
tragedy of the accidents to which it contributes. 

The problem which this drawing illustrates is one 
of urgent and national importance, and prompt action 
is required. ‘We have delayed, consulted, complained 
and criticised, but have not acted. The time is much 
overdue for the necessary legislation which shall secure 
us from the further mutilation of our roads and country- 
side, and not less the inhabitants from injury and 
slaughter, also—and very important—some compul- 
sory measure of control over the design and layout of 
buildings. 

We understand that the Council for the Preservation 
of Rural England, the County Councils’ Association 
and the County Surveyors’ Society are to go into con- 
ference on the subject, and the Amenities Group in 
the House of Commons has formed a vigilance com- 
mittee to act with them, their aim being to make known 
to local authorities their responsibilities. We must 
hope, as the matter is urgent, that agreement and 
decisions will be reached in as short a space of time as 
possible, and that it may result in measures to ameliorate 
a condition of things that has become a crying evil. 
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THE London County 
Council on Tuesday en- 
‘on dorsed the recommendation 


of their Highways and 
Finance Committees that 
Waterloo Bridge shall be demolished 
and a new bridge, at a total cost 
of £1,295,000, erected in its place. 
This estimate will probably be ex- 
ceeded, but in any case it is to be 
wholly defrayed by the ratepayers as 
Parliament has already twice rejected 
the proposal. The seeming lack of 
wisdom in this decision, both as to 
cost and proper realisation of the facts, 
will be apparent from a letter in The 
Times by Mr. H. J. Talbot, vice-chair- 
man of the Society for the Protection 
of Ancient Buildings, who asks if it is 
not likely that the ratepayers of London 
will come to consider that only un- 
common folly could charge them with 
£1,295,000 for destroying one bridge 
and building another, when they realise 
that for a charge on the ratepayers 
which is less by £191,400 they can see 
for their money not only a restored 
Waterloo Bridge on new foundations, 
and with a four-line roadway, but, in 
addition to this, a six-line Charing Cross 
bridge, which leaves the railway un- 
touched, thus :— 
Underpinning and widening £ 


Waterloo Bridge ... 659,000 

Charing Cross Bridge an 
approaches re ... 2,100,000 
2,759,000 

Less 60 per cent. from 
Road Fund ... 1,655,400 
Balance from ratepayers ... 1,103,600 
Saving to ratepayers 191,400 
1,295,000 


Tuomas TELFORD, F.R.S., 
1757-1834, the son of a 
shepherd, was born at 
Glendinning; in the Esk 
dale. From what stock 
genius springs no one can foretell, but 
this great engineer, responsible for so 
many engineering schemes, was ap- 
prenticed to a stonemason, and in 1782 


Telford 
Centenary 
Exhibition. 


THE BUILDER 


he worked as a mason on Somerset 
House. In 1788 he was appointed 
surveyor to the County of Shropshire, 
followed by being appointed engineer 
to Ellesmere Council in 1793, which 
appears to be the commencement of 
his engineering career. Amongst the 
numerous exhibits now on view at the 
Institution of Civil Engineers’ premises 
in Westminster are No. 34, plans 
and elevations of proposed bridge over 
the River Don at Aberdeen. Schemes by 
Rennie and Robert Stephenson are also 
shown, and make an interesting com- 
parison—lent by Sir Alexander Gibb. 
Telford designed and carried out the 
Menai Bridge, commencing the work in 
1819, and completing in 1826. A 
picture (No. 73) of the bridge by G. 
Arnold, A.R.A., 1828, is amongst the 
exhibits. Another bridge of interest 
is the one at Bath, designed in 1823, 
which still exists though remodelled. 
The exhibition is of considerable in- 
terest at the moment, with its bridge 
exhibits, on account of the fate 
of Waterloo Bridge, designed by John 
Rennie, who was contemporary with 
Telford. Rennie died in 1821. 


An interesting proposal 
A is made in The Times 
Ar acmery for a distinctive Colonial 
olonial ° é 
House, centre in London which 
should symbolise the 
unity of the Colonial Empire and 
should take the form of a Colonial 
House in which all the Colonies should 
be individually or collectively repre- 
sented. The proposal is made and 
described by Mr. W. E. Simnett, who 
says that Colonial House should be 
more than a trade and marketing 
agency and that it should form the 
centre of every aspect of Colonial 
activity in London. We may see it, 
he says, “as a well-planned, com- 
modious building with a central hall 
containing large-scale maps of the 
Colonies, exhibits of Colonial minerals 
and products, literature stalls, and 
trade inquiry bureaux for individual 
Colonies or groups, lecture and dining 
halls, a cinema, library and reading 
rooms, offices for the various bodies 
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centred here, perhaps a restaurant, and’ 


even bedrooms for Colonials home on 
leave. Existing Colonial dining clubs 


might hold their functions here, and. 


frequent lectures would be given and 
films shown on every aspect of Colonial 
development. 
the Imperial Institute and various 
societies, but here the Colonial Empire 
would have a home peculiarly its 


own, apart from the Dominions and. 


India.” There is much to be said 
for the schemes proposed, and no doubt 
we shall hear more about it. 


COMMUNICATIONS in 


New Venice have been _ re- 
Bridges, volutionised by the con- 
Venice. —_ struction of the three mile: 


long “auto - bridge,” 


which enables motor traffic to drive- 
right over the Lagoon and to garage: 


actually in the city. In connection 
with this, and to speed up traffic in the: 
town itself, a new canal, for motor- 
boats only, has been opened up from 
the railway-station, through the Papa- 
dopoli Gardens, to the lower end of the- 
Grand Canal via Ca’ Foscari. This 
cuts out the enormous Rialto loop of 
the Grand Canal and enables the 
journey from the station to St. Mark’s- 
square to be done in eight minutes in- 
stead of the old-time half-hour of the 
“ vaporetti.”” The ‘“‘ Canale Nuovo ” is 
spanned by four new brick and stone 
bridges. New bridges are also being 
planned for the Grand Canal itself, to 
replace the temporary ones at the 
station and the Academy. 


We are glad that the 


Crossings Proposals made earlier 
in in the year for pedestrian 
London. crossing places in London 


are now being given effect 
to and that the Minister of Transport 
has arranged for the making of some 
sixty experimental crossings at various 
places in London. The regulations 
in regard to these crossings are already 
in force and provide (1) that pedestrians 
must not obstruct a vehicle proceeding 
in the general line of traffic move- 
ment—i.e., straight ahead; but (2) 





THE AUGARTE BRIDGE OVER THE DANUBE CANAL, VIENNA. 


(See page 1013.) 


I am not forgetting: 
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The Last Spans of the 
“AUTO BRIDGE,” Venice. 


vehicle traffic turning at right angles 
must give way to pedestrians using 
the marked crossings. Drivers are 
required at all times to exercise due 
care. These experimental crossings are 
all at points where traffic is controlled 
by light signals or by police. The 
public will welcome the provision of 
these crossings which will do something 
to minimise the danger which pedes- 
trians have been exposed to far too 
long. The regulations are not, perhaps, 
as clear as they might be, but they 
will be better understood as time passes. 
What is needed, we think, is the more 
general use of light signals. 


Tue Minister of Health 


The has issued to local 
Housing authorities in England 
4996. and Wales a Circular 
(No. 1407) containing 


a number of suggestions, based upon 
his experience of slum clearance work 
in different areas, for use in administer- 
ing Part I of the Housing Act of 1930. 
It is suggested that each local authority 
should establish a single committee 
reporting direct to the Council upon 
the execution of the clearance pro- 
gramme adopted. With a view to 
the saving of time, it is further sug- 
gested that if the Orders of the local 
authority are submitted to the Minister 
immediately upon their making, the 
period which has to elapse for the 
making of objections can be used by 
him for the necessary preliminary 
examination of the Orders and for 
making the arrangements for a public 
inquiry. The point is also made 
that proceedings at the inquiry could 
be appreciably shortened if each ob- 
jector were circulated before the in- 
quiry with a brief note of the main 
and material grounds upon which the 
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authority have reached the view that 
his property is unfit for habitation. 
It is stated that a substantial increase 
in the staff of the Housing Division 
of the Ministry has been made, and the 
Minister also reminds local authorities 
of the arrangements which have been 
made for making available to local 
authorities the services of the district 
valuers. This Circular should, in 
short, prove most useful in tending to 
shorten the often protracted processes 
which lie between declaring a clearance 
area and undertaking demolition. 
A similar Circular has been issued by 
the Department of Health for Scotland 
to Scottish authorities. 


THE pleasing example 
A of a steel bridge which 


— we illustrate in these 

teel 

Bridge. Pages, by the courtesy 
of the British Steel- 


work Association, has recently been 
completed in Vienna. It is over the 
Danube canal and illustrates excellently 
the simplicity in line and in con- 
struction given by steel. The following 


data will be of interest: Length, 
90 metres; width, 25.5 m.; total 
dead load, about 3,000 tons; total 


useful load, about 2,000 tons; maxi- 
mum load by car,32 tons; maximum axle 
pressure by tram car, 18 tons. The 
bridge was designed by Wagner, A. G, 


Durine the devastating 

Designing earthquake in Bengal 
for which took place in 
Earthquakes. January of this year, 
nearly every building 

in Darjeeling, including many of the 
Government buildings, suffered, ac- 
cording to a correspondent, from the 
shock, and great damage was done. 
The only building not affected, he 
states, was “The Hotel Mount Everest,” 
which was built in 1914-15 from the 
designs of Mr. Stephen Wilkinson, 
who is now the County Architect for 
Lancashire. Strange to say, this site 
was actually rejected by the “ Safety 
Sites ’ Committee and it was only on 
submission of an elaborate set of 
drawings showing that the building 
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would be erected on a shelving rock 
going completely through the mountain 
and detailing a system of cantilevering 
girders, that permission to build was at. 
length obtained. Even then the Chief 
Engineer to the Government of Bengal 
was dubious, but events have proved 
the design to be correct. 


IN connection with the 
The announcement which has 
Worksop appeared to the effect 
Competition. that over 300 entries 
were received by Worksop 
Corporation for their competition for 
a library building, we are informed, 
upon the authority of the Public 
Relations Committee of the R.I.B.A., 
that the true number of entries was 
twenty-seven, mostly local entries by 
architects not members of the Royal 
Institute of British Architects. As 
this competition had been banned by 
the Institute—because of an _ un- 
resolved dispute concerning the ap- 
pointment of an assessor—this latter 
figure will be taken as satisfactory 
evidence of the effectiveness of the 
Competition Committee’s influence, 
which is exercised for the benefit of 
the profession generally. 


On Monday, May 28, 

The Her Majesty the Queen 

7 paid a visit to Professor 
Ampthill. A. E. Richardson at 


Ampthill to view his 
collection of English furniture, paintings 
and drawings. Prof. Richardson’s 
house is weli known as a fine speci- 
men in the late eighteenth-century 
manner. It was designed by Henry 
Holland. Her Majesty drove through 
Wrest Park en route and extended her 
tour to Ampthill Park, Oakley and 
Southill. The mansions of Oakley 
and Southill were both designed by 
Holland. Prof. Richardson, who is 
an authority on historical periods, has 
for many years been architectural 
adviser to Bedfurdshire Churches Com- 
mission. We are pleased to record the 
honour so graciously bestowed on a 
well-known architect and scholar. 





A Bridge over the ** CANALE NUOVO ” 
at the Papadopoli Gardens, Venice, 





GENERAL NEWS 


Professional Announcements. 

Messrs. Bertram Carter and Sloot, owing to 
the impending demolition of Clifford’s Inn, 
have changed their offices to No. 28, Theo- 
bald’s-road, Gray’s Inn, W.C.1. The 
telephone number remains the same—Chan- 
cery 7980. 

Messrs. Gerald) Warren and Hubert Lid- 
better, FF.R.I.B.A., are moving their offices 
on June 16 to 20, Hanover-square, W.1. 
Telephone : Mayfair 4391. 

Mr. John Leech, L.R.I.B.A., lately of 
Stansted, Essex, has moved to Rigby House, 
High-street, Watford. Telephone : Watford 
3783. 

Mr. F. Edward Jones, F.R.I.B.A., chartered 
and registered architect, of 26, Gloucester 
Mansions, Cambridge-circus, W.C.2, announces 
that as from June 25 his new office address will 
be 32, Shaftesbury-avenue, W.1, and the new 
telephone number Gerrard 7266. 


A.A.S.T.A. Summer Tour. 

The A.A.S.T.A. has arranged a ten-days’ 
tour to Northern France, departing August 
25, and covering Amiens, Laon, Rheims, 
Nancy and Paris. The cost is £16, including 
hotel accommodation. Particulars may be 
obtained from the Secretary of the 
A.A.S.T.A., 26, Buckingham-gate, S8.W.i. 


Gatton Hall, Surrey. 

Sir Edwin Cooper, A.R.A., 4, Verulani- 
buildings, W.C.1, has prepared plans for the 
rebuilding of Gatton Hall, Reigate, for Sir 
Jeremiah Colman. It is stated that so far 
as is possible the principal features of the 
earlier mansion are to be embodied in the 
new house. 


Appointment Vacant. 

A vacancy occurs on the temporary staff of 
a county council for an architectural assistant. 
Salary £300. Experience in dealing with 
applications under the MHousing (Rural 
Workers) Act, 1926, is an advantage. Appli- 
cations by June 26 to Box 272, Office of 7'he 
Builder. 


Town Planning of Bloomsbury. 

It is stated that the decision of the Minister 
of Health in the Bloomsbury town planning 
dispute between the London County Council 
and the Duke of Bedford has been given in 
favour of the Council. The Minister has 
approved the Council's town planning restric- 
tion for the Bloomsbury squares. The aim of 
the scheme is to safeguard the residential 
squares against the invasion of factories or 
unsightly buildings. 


International Congress for Steel Develop- 


ment. 

The British Steelwork Association have 
issued from Artillery House, Artillery-row, 
§.W.1, a booklet giving the titles, and times 
of presentation at the various sessions, of 
papers to be read at the premises of the 
Institution of Civil Engineers in connection 
with the International Congress for Steel 
Development, to be held under the Associa- 
tion’s auspices from June 20-22. The titles 
of the papers and their authors were given in 
our issue for June i. 


A.A. Annual Excursion, 1934. 

The Architectural Association excursion 
this year will be to Norway. The total in- 
clusive cost will be £22 10s. (third class on 
boat—£20). The provisional programme has 
been so arranged as to give members of the 
party the opportunity of seeing both the best 
of the old and the new buildings in Oslo, 
besides some of the finest scenery. The 
party will be met by the members of the Oslo 
Architectural Association, and many oppor- 
tunities will be given to meet Norwegian 
architects. There are a number of interest- 
ing new buildings in Oslo, including theatres, 
cinema, exhibition halls, art gallery, office 
buildings, etc., besides many domestic build- 
ings. The party will leave King’s Cross at 
10 a.m. on Tuesday, August 14, and arrive 
back on Thursday, August 30. 
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THE LONDON SOCIETY 


THe 25th dinner of the London Society was 
held at the Hotel Victoria, Northumberland- 
avenue, W.C., on June 6, Lord Crawford, the 
president, occupying the chair. A large 
number of members and guests were present, 
including Mr. Carmichael Thomas, Mr. D. 
Barclay Niven, Capt. H. E. Steinberg, Mr. 
Sydney Tatchell, Mr. W. R. Davidge, Sir 
Wm. Davison, Miss L. G. Crum (secretary), 
and Mr. Percy Lovell (organising secretary). 


The Bishop of Stepney, speaking on the 
slum problem in London, stated that in the 
four ‘boroughs—Bethnal Green, Shoreditch, 
Stepney and Poplar—which constituted East 
London, over 20 per cent. of the population, 
or nearly 30,000 persons, were living under 
conditions of grave overcrowding. Those 
persons were living in 6,000 houses which 
could only ‘be described as “‘ rotten.’’ Those 
conditions were not so much a problem as a 
sin, and would not be cured until we had the 
constructive anger of every Londoner. The 
Bishop then outlined his dream of a new East 
London built on Victoria Park, of slum- 
dwellers leaving their slums for fine, new 
buildings prepared for them in that park. In 
their wake he visualised men at work pulling 
down the slums to create new open spaces 
in Shoreditch which, alone of the London 
boroughs, had no open spaces. It was a bold 
scheme, but such a scheme was necessary to 
solve the terrible conditions which existed, 
He deplored the habit of segregating the 
classes as was done in the Becontree estates. 
He would like to see East London become 
once again a residential part; the air was 
good, and the company exhilarating. 


Sir John Martin-Harvey pleaded for clean, 
bright buildings, and deplored the Continental 
fashions of architecture which, he said, 
sprang from the Teutonic admiration for 
brutality. Why, he asked, could we not have 
in. London something on the lines of the 
Edinburgh Court of Guild which had power 
to control the design of every new building 
which went up in that lovely city? And why 
could we not control those imported electric 
advertisements? In conclusion, he described 
what was, he thought, one of the best views 
of the new London, Millbank, with Thames 
House on the left and the lovely Lambeth 
Bridge on the right, a vista which was closed 
by the beautiful Gothic of the Houses of Par- 
liament. 


Capt. Harvie Watt, M.P., hoped that in the 
march of progress we would not wreck our 
historical past. The great charm of London 
was that the past walked hand in hand with 
the present. 


Mr. Gordon England then spoke on 
London’s needs for facilities for the develop- 
ment of aviation. London had always been a 
leader in transport, but we were sadly lacking 
in leadership in aviation at the present time. 
“‘Without vision the people must perish’’ was 
never more true than now. Aviation offered 
great opportunjties for beautifying great 
cities. It would force the creation of great 
open spaces. In America they had opened up 
great aerodromes and placed their parks 
round them. Around the rim of the parks 
they had placed large new cities, which thus 
had their inner breathing space. London was 
already virtually the nerve-centre of aviation. 
It only required trans-Atlantic flying (which 
would at a conservative estimate be an accom- 
plished fact within five eg | to make London 
the great transport centre of the world. We 
had not a moment to lose if we were going 
to place ourselves in a position to take advan- 
tage of it. 

On the proposition of Mr. Carmichael 
Thomas, the company stood and drank to the 
continued good health of Lord Crawford, who 
is recovering from a serious illness. : 


Town Planning at Purley. 

The Town Planning Committee of Coulsdon 
and Purley U.D.C. have instructed the Clerk 
to confer with Messrs. Allen and Potter, 11, 
Arundel-street, Strand, W.C., with a view of 
obtaining their suggestions for the general 
purpose of preserving undeveloped areas. 
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COMPETITION NEWS 


Hall, Methodist College, Belfast. 

Governors of Methodist College, Belfast, 
invite architects resident in Ireland to sub. 
mit designs in competition for a new memorial 
assembly hall in the College grounds. Mr, 
R. S. Wilshere, F.R.1I.B.A., P.A.S.L., the 
Corporation Education Office, Belfast, is 
assessor, and premiums of £100 and £50 are 
offered. Designs have to be submitted by 
August 31, and the last day for questions is 
July 2. Conditions, upon deposit of £1 1s., 
from the assessor. 

















Civic Centre, Tunbridge Wells. 

The Corporation of Tunbridge Wells have 
now decided to go ahead with the scheme for 
the establishment of a new civic centre in 
Tunbridge Wells. Designs are now invited 
in competition, and Mr, E. Berry Webber, 
A.R.I.B.A., has been nominated as assessor. 
Four premiums, of £300, £200, £100 and £75, 
are offered. Conditions are obtainable, upon 
deposit of £1 1s., from Mr. John Whitehead, 
Town Clerk, and the last day for sending in 
designs is September 22. 


















Proposed Council Offices, Romford. 

The U.D.C. proposes to erect new municipal 
offices and is to invite designs from architects 
in competition. Premiums of £250, £100 and 
£50 are proposed. 


Council Offices, Southall-Norwood. 

The sub-committee of the Southall-Norwood 
(Middlesex) U.D.C. appointed to go into the 
matter of new council offices have reported 
that the design for the proposed town iiall be 
by open competition, and that the President 
of -the Royal Institute of British Architects 
be approached with a view to assisting in the 
appointment of an assessor. 
















Proposed Town Hall, Wembley. 

Wembley Council has decided to put out 
the design for their proposed new town hall 
to open competition among British arciitects. 
The cost is estimated at £114,000. Public 
offices, fire station, assembly hall and library 
are proposed, in addition to the town hall. 


Golf Clubhouse, Birkdale. 


First place in a limited competition for de- 
signs for a golf clubhouse for the Birkdale 
Golf Club has been awarded to Mr. George E. 
Tonge, L.R.I.B.A., F.I.A.A., National Pro- 
vincial Bank Chambers, Lord-street, South- 
port. The assessor was Mr. J. Hubert 
Worthington, 0.B.E., M.A., F.R.I.B.A. The 


scheme is to proceed at once. 


Tuns Gate Site, Guildford. 

In reply to an inquiry, the Deputy Town 
Clerk of Guildford writes as follows :—‘‘I am 
to inform you that it is not the intention of 
my Council to have a competition for the lay- 
out of the above site. Three firms of archi- 
tects in the town are being asked to submit 
plans and have been offered a fixed sum for 
doing so.” 






















CURRENT COMPETITIONS. 


Stand for Venesta, Ltd., at Particulars 
Building Exhibition. Prizes published in Sending- 
of £100 and four of £10. “ Builder.’’ in date. 
Jury of assessors. Condi- 
tions from Venesta, Ltd., 
Vintry _ House, London, 
E.C.4. Timited to architects 
under 30 on Jan. 31, 1935 ... 
Council offices, Slough, for 
U.D.C. Mr. H. 8. Goodhart- 
Rendel, F.R.I.B.A., assear- 
sor. Premiums, £250, £150, 
MEMMMAS. |; wengnhschtencasnnbcdoachscapeces March 23 
School for 850 at Dudley, for 
Education Committee. Mr. 
H. T. Buckland, F.R.I.B.A., 
assessor. Limited to archi- 
tects within 15-mile radius. 
Church, Earlham, for Nor- 
wich Church Building 
Fund. Mr. W. Tapper, 
A.R.A., has selected Messrs. 
J. E. Burton, L.R.1.B.A., 
F. C. Eden, F.R.I.B.A., 
and J. H. Gibbons, Mar. 30 
F.R.1.B.A., to take part ... Junes 


(Other brief details held over. 
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CORRESPONDENCE 


[While we are glad to publish letters on professional 
and other matters of interest to our readers, it must be 
understood that we do not necessarily endorse the remarks 
of correspondents, who will oblige us if they will express 
their views as briefly as possible.) 


Wanted: a New Housing Policy. 


Sm,—It is now beyond dispute that the 
Housing (Financial Provisions) Act, 1933, 
has failed to produce an adequate supply of 
satisfactory houses to let to the lower-paid 
wage-earners. 

When this measure was before the House 
of Commons on December 15, 1932, the 
Minister of Health, Sir Hilton Young, claimed 
that it was ‘‘a means of getting what we 
want in the way of small houses, more freely 
and with more certainty, and without the 
subsidy.”” He proceeded to describe to the 
House how, once subsidies were withdrawn, 
private enterprise would be “ willing and 
eager to provide the houses that we require.”’ 
Subsequently, his official circular (1334), ex- 
laining the Act, claimed that ‘‘ economic 
orces, operating in a free field, will secure 
a large volume and variety of production (of 
houses) at competitive rents.”’ 

Unfortunately, promise has once again far 
exceeded performance, for according to a 
reply given by the Parliamentary Secretary to 
the Ministry of Health in the House on May 
14, 1934, guarantees had been given under 
the Act of 1933 in respect of only 1,631 
houses for the whole of England and Wales 
up to March 31, 1934. It is, moreover, an 
incontestable fact that only a small propor- 
tion of the houses erected in recent years by 
private enterprise are available at rents 
within the means of the poorer families. 
Meanwhile, gross overcrowding persists in all 
our industrial towns and in many rural dis- 
tricts. 

In these circumstances, may I suggest that 
the Minister of Health should now issue a 
circular to all Housing Authorities advising 
them that no obstacle will be placed in their 
way.if they desire to submit proposals for the 
provision of working-class dwellings without 
Exchequer assistance? It is surely most 
important to deal with the two problems of 
overcrowding and slums pari passu. 

H. L. NaTHan. 

House of Commons, S.W.1. 


Empire Timbers and Steel. 

Str,—The Prince of Wales, speaking a few 
days ago as president at the annual meeting 
of the Empire Forestry Association in 
London, said, after a reference to the high 
quality of Empire timbers: ‘It now re- 
mains with architects, builders, furniture 
makers and wood users generally, to make 
good use of the varied and extensive choice 
at their disposal.’’ 

This is a definite lead from His Royal 
Highness to the nation generally, which one 


‘hopes will be widely welcomed and carefully 


taken to account. During the past few years 
there has. developed an idea in certain 
quarters that the age of timber is passing. 
This has been encouraged by the persistent 
efforts on the part of those who have been 
apprehensive of the decline of the British 
steel industry to secure greater use for the 
products of our furnaces. 

It is no part of my plan to decry steel; 
there is manifestly a variety of purposes for 
which it is a pre-requisite. Equally, it is 
true that! there are, as there always have 
been and always will be, purposes for which 
timber must be used, and for which no 
commodity is an effective substitute. It has 
already been discovered, for example, that 
the employment of steel in place of wood for 
furniture ‘and interior decoration was a pass- 
ing phase which is now declining. Equally 
it is clear that efforts to popularise metal 
props in the mines must fail both on account 
of safety and on account of the objections 
of vast numbers of workers underground ; 
and for fencing, road laying, construction of 
houses and public institutions, and a hun- 
dred and one other things, it is now obvious 
that we must continue to resort to the 
products of the world’s forests, especially 
when it is just as manifest that these 
materials are at least no dearer, and usually, 
in fact, cheaper than an alternative which 
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must pass through many processes before the 
ore becomes the finished product. 

That these facts are being more widely 
recognised is demonstrated by the greater 
planting now proceeding, both at home and 
abroad, but it is, I repeat, a matter for 
congratulation that the Prince should have 
given his unqualified encouragement to public 
bodies and large commercial companies to 
use still more of this natural resource, with- 
out, which the work of the world could not 
go on. 

BengaMiIn Drace. 

28, Eton Avenue, N.W.3. 

[*,* We can understand our correspon- 
dent’s pleasure in quoting the remarks of the 
Prince, but there appears to be no reason for 
his comparisons with another necessary 
material.—Ep. ] 


Greater London Planning. 

Srr,—I have been very interested to read 
Major H. L. Nathan’s letter on Greater Lon- 
don Planning, which appeared in your issue 
of May 25. Major Nathan has rendered a 
great public service in calling attention to the 
urgent need for devising some practical scheme 
for the organised decentralisation of popula- 
tion and industry. I should also like to sup- 
port his general objection to the erection of 
huge block-dwellings for the poorer classes. 
In these buildings privacy is rendered difficult, 
if not impossible. Infectious disease tends to 
spread among the children. Access to the 
playgrounds in the open air is not easily 
obtained oy those occupying the upper 
stories. Above all, the capital cost of con- 
structing high tenement buildings is consider- 
ably greater than that of providing equivalent 
accommodation in cottages or cottage-flats. 

It is recognised, of course, that many local 
authorities find themselves on the horns of a 
dilemma in regard to the re-housing of per- 
sons dislodged from slum areas. If they re- 
house the same number of families on the site 
by constructing multi-story tenement build- 
ings, congestion remains, although it will in 
future be vertical rather than horizontal. On 
the other hand, there may be no alternative 
sites suitable for housing purposes within easy 
reach of the people’s work-places. 

In view of these facts, the migration of both 
industry and population to new areas must 
be encouraged. The Government should, 
therefore, promote the development of new 
satellite garden cities, with surrounding green 
belts, on an organised basis without further 
delay. 

Joun G. Martin, 
Secretary, National Housin 
Town Planning Council. 
Private Architects and Official Work. 

Srr,—I notice in your valued paper of last 
week that a deputation including a member 
of the R.I.B.A. Council has recently waited 
on the Edinburgh City Council with a view 
to taking away the work and livelihood of 
the official architect they employ. ; 

How much longer will the official architects 
put up with these attacks from fellow- 
members of their own Institute? 

B. V. Day. 

_ {Those who read the paragraph referred to 
(page 970, Zhe Builder, June 8) may think 
that the word ‘“‘attacks”’ is a little too 
strong, and that our correspondent’s interpre- 
tation of the facts is at fault. The memoran- 
dum presented by the deputation of the Edin- 
burgh A.A. to the Corporation stated that 
‘‘ while the Association recognised that a 
very considerable amount of architectural 
work of the city must of necessity be 
concentrated in the City Architect’s de- 
partment, they thought that were the 
services of outside architects utilised in con- 
nection with new buildings, schools, restora- 
tion work and the like, their progress would 
not only be expedited, but a much-needed 
impetus would be given to the work of the 
architectural profession in the city generally.”’ 
—Ep. |] 


and 


Hidden Philanthropy. 
Srr,—With reference to ** Roman 
Builder’s ’’ letter in the current number of 
The Builder, may I give a general fore- 
man’s views of the price-cutting firm’s in- 
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trusion into the industry. Unfortunately, 
during the past few years, mainly owing to 
the ridiculous tenders sent in by some 
firms, London builders of repute have had 
seriously to reduce their stafis, and foremen 
of 20 years’ service have had to be rested. 

Some of these foremen have taken appoint- 
ments with other firms, where, like the 
policeman of Gilbert and Sullivan fame, “a 
foreman’s life is not a happy one.’’ From 
the commencement of the job, trouble starts. 
The foreman is not allowed to manage his 
job in his own way. Members of the firm, 
the outside manager and the office are con- 
tinually interfering, criticising his methods 
and overriding his arrangements. His orders 
for plant are cut down and what is supplied 
is often of poor and inefficient quality. Then 
again, every possible labour is sub-let to 
further cut-price pieceworkers and merchants; 
prices for materials are cut to the bone. 

To a general foreman who has worked with 
reputable firms, where he has had the con- 
fidence of his employers, been allowed to 
superintend his job without undue inter- 
ference and been supplied with what plant 
he considered necessary for the efficient carry- 
ing out of the contract, the methods of these 
firms are galling. 

He has to be continually watching the 
pieceworkers to see that work is carried out 
to within .at least 50 per cent. of what he 
considers good craftsmanship and is at his 
wits end to know how to make the poor 
quality materials supplied satisfy the re- 
quirements of the architect and his clerk of 
works, 

Every week the foreman’s pay sheet is 
gone sieumgl with a small tooth comb and 
the office point out to him that, in their 
opinion, he could dispense with the services 
of one carpenter, one bricklayer, half a 
labourer and the tea boy. 

To quote one instance of these firms’ view 
of labour costs. A foreman applied for a job 
and was asked what price he could get 
brickwork done for. He stated a very fair 
price and was told he was no good to that 
firm unless he could get brickwork out for 
£5 a rod, and this on a contract for a public 
body, where the majority of the work was 
in 14in. and Qin. walls, with red facings 
one side. : 

If architects would be more insistent on 
having their specification carried out fairly, 
in the quality of both materials and work- 
manship, these firms would be forced either 
to tender at a fair price or go out of busi- 
ness, thus allowing honest firms the chance 
of giving the building owner what he thinks 
he is paying for. 

GENERAL ForeMAN or 35 Years’ EXPERIENCE. 
The Wythenshawe Estate. 

Srr,—I have read with interest and appre- 
ciation your article on Wythenshawe in The 
Builder for June 8. 

One of the plans used to illustrate that 
article, however, is of the lay-out of the 
Royal Oak Estate, Wythenshawe. “Under 
this plan it is stated that this lay-out is mine. 

Mr. Leonard Heywood, A.R.I.B.A., the 
Housing Director to the Corporation of Man- 
chester, is responsible for the lay-out in detail 
of those parts of the Wythenshawe Estate in 
which Municipal housing is carried out. 

So I should be obliged to you if you would 
state in your next issue that the Royal Oak 
Estate was laid out by Mr. Leonard Heywood, 
A.R.I.B.A., in consultation with myself. 

Barry Parker. 

Exhibition of Architects’ Relief Work. 

Srr,—The exhibition of work done under 
the Architects’ Unemployment Relief Scheme 
will be opened by Lord Snell, the Chairman 
of the London County Council, at No. 7, 
Bedford-square, W.C.1, on Friday, June 22, 
at 3 p.m. Cards of invitation to the opening 
of the exhibition will be sent to all donors 
and subscribers to the Fund. The Commit- 
tee hope there will be a large attendance. 
and that employers will see their way to 
afford members of their staffs who have con- 
tributed to the scheme every facility to be 
present. 

Maurice E. Wess, 
Chairman, Architects’ Unem- 
pioyment Committee. 











THE BUILDER 


A PALACE OF THE SOVIETS 


By HUNTLY CARTER. 


Peruaps the most striking feature of Russia 
to-day is the transference of an element of 
the erican process of civilisation, and the 
movement of scientific, industrial and tech- 
nical culture. America and its achievements 
are characterised by vastness. Everything is 
on a vast scale—country, natural features, 
resources, schemes, ideas, ambitions, activi- 
ties, actualities. Everything is described by 
superlatives—colossal, gigantic, magnificent. 

Russia is similar. It is.a vast country un- 
dergoing a process of rapid social change on 
a vast scale. Nowhere is the vastness of its 
ideas and their actualities better seen than 
in the new architectural projects and realisa- 
tions. In particular there is the Palace of 
the Soviets. The idea of this mammoth struc- 
ture was born in 1922. It belongs to the First 
Congress of the Soviet Union. Jt appeared in 
the report by Stalin, which proposed that 
the Palace should be completed with a 
colossal statue of Lenin, whose aims and 
aspirations would find a unity in the archi- 


ACCEPTED DESIGN FOR THE PALACE OF THE SOVIETS : 
demolished Cathedral of Christ the Saviour. 


tectural synthesis. In iact, the leading pur- 
poses of the structure were to be those 
with which the name of Lenin is associated-— 
polytechnical, legislative, cultural, enlighten- 
ment and art expression. The idea persisted, 
and the plan of a new form of social archi- 
tecture grew. 

In 1953 an architectural competition was 
held in Moscow for designs for a Palace of 
the Soviets, to be erected in Moscow. ‘The 
competitors included some of the most 
eminent architects of America and Western 
Europe—Poelzig, Gropius, Mendelsohn, Cor- 
busier, and others. First place was gained 
by a Russian architect, B. M. Jofan, with 
G. O. Hamilton, of U.S.A., a close second. 

Subsequently the Palace of Soviets Con- 
struction Committee decided as follows :— 

1. To confirm and accept for completion 
an architectural plan of the Palace of the 
Soviets, submitted according to the de- 
cisions of the Construction Committee on 


the 10th May and the 4th of June, 1933. 


statue (of Lenin) is 250 ft. in height. 
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According to these decisions architectural 
plans were submitted (by B. M. Jofan) by 
a group of architects headed by Professor 
V. G. Goldfreich, B. M. Jofan and V. A, 
Schuko, of the Academy of Architecture. 

2. To arrange for the construction of the 
Palace of the Soviets in accordance with a 
project chosen from those submitted. 

3. To suggest that M. Mikhailov, who 
would supervise the work of construction, 
should within a month submit his ideas con- 


cerning the plan, the arrangements for f 


carrying out the actual work, fix a date for 
commencing 


up the carrying out of his proposals. 

Details of the accepted plan by the three 
above-mentioned architects are as follows: 
The Palace of Soviets consists of two unified 
architectural elements—a large hall and a 


small hall. In the earlier designs, by B. M. 
Jofan, they were separate buildings; in the 
accepted design they are contained in one 


*“‘ group or ensemble’’ building. The large 
hall seats 20,000 persons, the small one 
6,000. The latter forms an amphitheatre 
with a stage at one end. The hall will be 
used for conference committee work, meet- 





To be erected in Moscow on the site of the 
The front faces the Kremlin. The total height is 1,360 ft. The 


Vv. GOLDFREICH, B. M. JOFAN AND V. A>SCHUKO, Architects. 


the construction, and finally § 
state what steps should be taken to speed | 





ings ‘ 
hall i 
level] 
rooms 
shape 
will 
ings . 
etc. 
Im 
sculpt 
Abovs 
is col 
the S 
buildi 
vast 
stairv 
trums 
strati 


appro 








ral 
by 
or 
A, 








































June 15 1934 THE BUILDER 1017 
s esi prensienstiehecanamabaasasceinian fan rerpmnstetvanes aapmitagethentncnen4' a me: : qs = 
re eee 
a de getng:. 8g Se ener ee play fon ite a ptm tee ke. eee ee 
i ‘a § alas tek 
Dw re ee 
{ o~ see 
te * 
OO ee 
j £2 be . 
i > 4ee "te 
j eee: 
* ob 
| 
SBA | 
. «4 ia 
’ . 
‘ a ot: 
- —< nae Ke, 
ee ee : ms Seyi Rca 4 3. 
many fb fee RS Pie ees . 
eee — eS ew ww Be 
| gaa ; wa: 5 2 ” Meee B ed ot Boe ee sake “ 2 
| gt iaceaasbte cr temncecer easel SSF PSST re 
| 
| 
il 


ings and theatrical productions. The large 
hall is at the base of the structure, on a 
level with the main vestibule and cloak 
rooms. It is circular in shape, with a dome- 
shape roof and amphitheatre-like seating, and 
will be used for big conference, mass meet- 
ings and revolutionary events, celebrations, 
etc. 

Immediately above the large hall is a 
sculptured panorama of the Revolution. 
Above this, museums, etc. The structure 
is completed by a colossal statue of Lenin, 
the Soviet leader, and the main facade of the 
building faces the Kremlin, from which a 
vast stairway leads up to the palace. The 
stairway will serve as a succession of ros- 
trums for receiving and addressing demon- 
strations and delegations. The _ is also 
approached by terraces and paths. 


for them. They are to be built to solve the 
new problems of _ transportation and 
hygiene—light, air, open space, etc.—prob- 
lems that will be solved, it seems, by 
height and volume of construction. Thus, 
in one district, buildings will rise to 12-14 
stories in big open spaces. In others, two to 
four-story buildings will be erected. The 
absence of private owners and_ private 
property, and other non-Soviet conditions, 
enable architects to concentrate, without 
much difficulty, on the problems presented. 
Conditions governing the new Soviet archi- 
tecture may be said to be social need, 
recognition of the importance of past styles 


The height of the structure also conveys 
an idea of vast size. The total height, 
including the statue, is 1,360 ft., and the 
height of the statue is 250 ft. 

If space permitted, much could be said of 
the social implications of the form and style 
of building that promises to spread through- 
out Russia, and in the planning and con- 
struction of which many vital architectural 
and civic problems arise. The Russian 
Government is, in fact, pre-occupied with 
the problem of the creation of a new social 
architecture resting on up-to-date ideas 
coming from America and elsewhere, in a 
vast country, which is at present ill-adapted 
for it. Big masses of complex buildings or to present undertaking, the utilisation of 
grand architectural ensemble of buildings are progressive science and engineering and 
to be erected in civic centres never-planned hygiene and artistic labour. 
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ABOVE : FIRST-FLOOR PLAN. 


THE PALACE OF THE SOVIETS, MOSCOW. 


BELOW : GROUND-FLOOR PLAN. 
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“THE BUILDER” DEBATE 


LXXV.—THE FUTURE OF ARCHITECTS. 


That the future of the professions 


engaged in construction lies in their 


joining forces with the builders and operating as construction companies. 


Case for the Motion. 

Srr,—In proceeding to make out the case 
for this Debate, it is first necessary to 
examine the position in which architecture 
finds itself. 

Architecture is still the Cinderella of the 
Arts. In spite of the series of glass slippers, 
in the form of publicity, which her champions 
leave lying conspicuously about, there is little 
evidence that the Prince (in the form of public 
recognition of the architect’s services) 1s dis- 
posed to seek out the owner. 

It is a regrettable state of affairs that some- 
thing approaching to 90 per cent. of the build- 
ing in this country is undertaken without the 
least assistance of the architect. Sir Giles 
Scott, in fact, recently put the figure at 
95 per cent. The question arises: Why is 
this so? It is the simplest thing in the world 
to justify the position of the architect in the 
structural world. It is nothing less than the 
bare truth that a competent architect can save 
his fees by his planning and control of con- 
struction. His case is acknowledged to be 
unanswerable by those who know the facts. 


Why, then, is this 90 or 95 per cent. of the 
building in this country erected without the 
benefit of architectural supervision? I suggest 
that it is entirely a matter of the manner in 
which the architect is reimbursed. I have 
often advanced the claims of the architect in 
discussion with laymen. The reply is inevit- 
ably the same: ‘‘ Oh, yes, but I have been 
told that it works out more expensive in the 
end, because their estimates are always 
exceeded. Besides, their fees are calculated 
as a percentage of the contract price.” 

The crux of the matter is here. Building 
estimates have a habit of exceeding the 
original figure—often for good reasons, no 
doubt. But this supplies the reason why the 
average man who is forced to place a strict 
limit on his expenditure fights shy of the 
architect, because he feels that the limit may 
be exceeded. The average man looks for a 
direct deal and is indifferent to the claims of 
architecture as an art and of its exponents 
being artists or professional men. He is used 
to walking into his tailor’s and contracting 
to purchase an overcoat of specified quality 
at an agreed price. His dealings with his 
grocer, baker and milkman are conducted on 
the same lines. It is true that his solicitor, 
doctor and dentist go upon a quantum meruit 
basis, but such are necessary evils. It ‘‘ goes 
against the grain” and is unnecessary to 
deliver himself into the hands of an architect, 
to have no assurance that the stipulated figure 
of cost will not be exceeded and, moreover, to 
have the doubtful privilege of paying the 
architect his commission on the extras. This 
explains the popularity of the speculative 
builder. With him the client at least knows 
exactly where he stands financially. 

I believe that the solution of the problem 
is the construction company, in which the 
architect, the engineer and the builder shall 
unite. Several of these companies are func- 
tioning already in this country and are scoring 
heavily as the result of their policy of quoting 
the client an all-in, fixed price for a job. In 
America construction companies have been 
known for years, and in France and the Con- 
tinent the architect is also the builder as often 
as not. 

In this country it might be assumed that 
the only class of building which is affected by 
this development is speculative house-building. 
Nothing could be further from the truth. 
There are definite indications that prospective 
builders of commercial and business structures 
are growing restive under the accumulation 
of percentage professional fees and are tend- 
ing to contract with the architect for an inclu- 
sive fee for architectural services. I believe 
that the inevitable logical development will be 


the construction company. In this the risks 
attendant upon the quotation of a fixed price 
for a variable quantity would be shared be- 
tween architect and builder. If the architect 
really is pulling his weight in the world of 
building, there is no reason why his profes- 
sional standing should be affected. Nor is 
there any reason to suppose that the client’s 
interests will suffer through the architect's 
close association with the actual constructor. 
Construction firms will make and guard their 
reputation in the same way as do grocers, 
tailors, or any other supplicrs of necessary 
commodities. 

I believe, sir, that while the case for the 
motion could be expanded considerably, 
enough has been said to indicate that the case 
is amply proved. 

PosITIve. 


The Case Against. 

Srr,—I have read ‘“‘ Positive’s’’ arguments 
with great interest, but, I must confess, with- 
out becoming impressed with his suggested 
reforms. Briefly, he states a fact which we 
all recognise, viz. : that 90 per cent. to 95 per 
cent. of the building work of the country is 
carried out without advice from the trained 
architect. Then he states, as his idea of the 
cause, that the public dislikes paying pro- 
fessional fees direct, and in particular paying 
percentage fees. Finally he argues that the 
solution is to form construction firms with 
architect, builder and engineer as partners. 

I believe his argument to be a jerry-built 
structure, set on shifting foundations, con- 
structed of unsatisfactory materials, and 
roofed: with conclusions that will not hold 
water. I propose to push it over. 

First, as to the fact upon which we are 
agreed. It is no new thing to find a great 
percentage of the building work of the com- 
munity carried out without trained architec- 
tural advice. Since the beginning of time, 
the small houses have been almost invariably 
carried out traditionally by builders, and up 
to the end of the nineteenth century count- 
less rows of semi-detached dwellings were so 
built. It is only the post-War housing cam- 
paign that has brought forward the idea that 
these should form a field of architectural 
practice. I agree that design has sunk to 
such a low ebb, and tradition become so 
vitiated, that the entry of an architect upon 
the field would inevitably lead to an improve- 
ment in design; but I cannot see how the 
house-building industry can bear this charge 
at a rate which will pay the architect a living 
wage, either by way of scale fees or director's 
salary. The fault is not that the public fails 
to employ professional advice, but that the 
building crafts -have lost the pure tradition, 
generally through the architectural inter- 
ference of the last century. ‘‘ Positive’ says 
that an architect can save his fees on the job: 
but I challenge him to show that if he were 
to act upon one of those little jobs which 
sell, including land, at £495, and serve the 
purpose of their purchasers, he could draw 
6 per cent. upon the cost of the building with- 
out raising the purchase price. 


’ 


The whole question solves itself if we recon- 
cile ourselves to the fact that the small house 
market has no place for the architect whose 
energies must be concentrated upon work of a 
size worthy of the attention of a learned pro- 
fession. The cure for ugly little houses is the 
training of the rising craftsman in the virtues 
of simple methods and simple taste. 


If we refuse to confuse our minds with the 
small house market we can judge of the 
remainder with a clearer mentality. Is there 
any reason for a change? Is there any sign 


that for single works of, say, £2,000 and 
upwards, there is any marked tendency to 
avoid the employment of an architect? I 
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suggest the answer to either question is an 
unqualified negative. 

Now let us consider a few of the other 
arguments which “‘ Positive’’ brings forward. 
He says the public like to pay an inclusive 
charge. I have yet to know that tie public 
prefers to pay a lump sum in preference to a 
few separate sums totalling less than the lump 
sum; and I suggest that ‘‘ Positive’’ must 
not use this argument unless he is prepared 
to say that the architect will work for less 
money as the partner of a building company 
than as a private practitioner. If so, surely 
the simpler remedy is for the architect to 
continue in practice and lower his fees. If 
not, I do not see how his proposed remedy 
can act. 

He says the public pay the ‘* quantum 
meruit”’ fees of doctors and solicitors as 
necessary evils, but he does not explain why, 
if the public dislikes this method of charging, 
it does not put its foot down ard demand 
that the building companies should include 
lawyers as partners to include conveyancing 
and deeds in the purchase price of property ; 

,or why it does not demand that the doctor 
and chemist should not form a company so 
that Epsom salts and family attendance could 
be included upon a single coupon. The fact 
is that the public pays these fees, whether as 
necessary evils or not, because it is made to 
pay them. The remedy with architects is 
similar professional protection, of which the 
Registration Bill is the first step. 

He professes to see no reason why the archi- 
tect should watch the client’s interests less 
as the director of a building company than as 
a private practitioner. I can only condole 
with him if he is really unable to see why. 
Surely the practitioner is employed for the 
specific purpose of so studying the client’s 
interests. If he is a trader, his first duty is 
to his shareholders. 

But ir his anxiety to set going his pet 
reform, ‘‘ Positive’ entirely loses sight of 
the obvious remedy for all the ills from which 
the profession suffers, viz., a strict limitatiow 
upon the new entrants into the profession in 
future generations. At present we turn 
students out by their thousands each year 
without any thought as to whether there is 
to be a living for them. As a balance to this 
thoughtlessness, there is an attempt to enlarge 
the field of practice to branches of building 
in which the architect has never previously 
played any real part, either in the best periods 
of English architecture or in the worst. The 
absence of the architect from 95 per cent. of 
the building of the times is rot a_ social 
scandal, as many would make out, but a long- 
established social custom. There is thus no 
reason whatever for wrecking the secure 
dignity of architectural practice proper, and 
throwing our hands into the commercial pool. 

I commend to “ Positive ’’ the simpler and 
more natural remedies I have suggested, and 
bid the public beware how they throw over- 
board the protection they have at their hands 
when they undertake work of a size te 
warrant professional and artistic guidance. 

NEGATIVE. 


Notes on Illustrations. 
** Notes on Illustrations ’” 


pages 1030-31. 


Scholarships in Technology. 


The Manchester City Council is again 
offering a number of scholarships tenable in 
the Faculty of Technology of the University 
of Manchester. Successful candidates are 
required to follow a full-time course leading 
to the degree of Bachelor of Technical 
Science in the College of Technology, and 
must have passed, or be exempt from pass- 
ing, the Matriculation Examination of the 
Joint Matriculation Board of the Northern 
Universities, and must also be qualified to 
enter upon a higher course. Forms of, applica- 
tion and all information may be obtained by 
written application to the Registrar of the 
College of Technology. Completed forms of 
application must be received on or before 
June 20 
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“THE GIFFARDS’ ARMS,” WOLVERHAMPTON. 
MR. JAMES A. SWAN, F.R.I.B.A., Architect . 
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The Charles Hawksley Prize, 1934. 


DESIGN FOR AN AERODROME. 


By MR, H. G. COUSINS, B.Sc 
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PROPOSED FIRST CHURCH OF CHRIST, SCIENTIST, NORWICH. 
MR. HERBERT IBBERSON, F.R.I.B.A., Architect. 
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Winning Design, I.A.A.S. Competition. 


“RED STACKS,” TONBRIDGE, KENT. 


MR. EDWARD H., BANKS, Architect. 
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ILLUSTRATIONS 
PLATES. 
“‘ The Giffards’ Arms,’’ Wolverhampton. 

“The Giffards’ Arms ”’ is built on the site 
of an old inn that had many unusual features, 
such as a fine wrought-iron gate, ancient oak 
beams and old glass, to recommend it. Messrs. 
Butler and Co., Ltd., Springfield Brewery, 
Wolverhampton, the owners, wished to make 
a noteworthy effort to beautify an important 
thoroughfare in the borough by the design 
of their new building. 

The dominating feature is the bay—40 ft. 
high and 20 ft. wide, carrying the principal 
windows which gives an air of dignity to the 
whole front. An effort has been made to 
keep intact a series of links with the past, 
old-time associations being commemorated in 


carved bosses and shields, which display 
various armorial bearings and _ historical 
symbols. Interior accommodation is more 


comfortable and conveniently arranged than in 
the old premises, with decoration, panelling, 
and furnishing in keeping with the outward 
appearance of the building. A large assembly 
room is on the first floor, and has oak panelled 
walls and enriched plaster and beamed ceiling 
with painted glass in the bay window. 

The work at the new building has been 
directed by Mr. James A. Swan, F.R.LB.A., 
of Birmingham, who has designed the whole 
of the details, including carving and enrich- 
ments. 


House at Addington. 

The site of this house is delightfully wooded 
with a number of pines occupying a view over 
the golf links. e shape of the plan was 
evolved to obtain a south aspect for the 
habitable rooms, and to take advantage of 
the views. The house is built in stock bricks 
whitewashed, and the tiles are sea-green 
coloured glazed pantiles. The doors and 
shutters are in a similar green, whilst the 
frames and boarding are painted white. Metal 
casement windows are used, except in the 
case of the nursery and dining-room, which 
have sash windows. Inte y, doors are 
flush-pattern, and the plaster is finished with 
a rough floated surface. The staircase has a 
solid spandrail in place of the usual balusters 
and handrail. e architect is Mr. Oliver 
Law, A.R.I.B.A., of London. 


Lombard House, Birmingham. 

This building, which is now in course of 
construction, is situated in Great Charles- 
street, Birmingham, and — an import- 
ant — in a much sought-after profes- 
sional office quarter in proximity to the Bir- 
mingham Stock Exchange and the Council 
House. 

The front elevation is in Portland stone, and 
the interior planning readily permits of the 
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“RED STACKS,” TONBRIDGE. 


division of floor space into self-contained 
suites. It is a steel-framed building of fire- 
resisting construction throughout. Each floor 
is served by two high-speed lifts, and lavatory 
accommodation is provided on each floor. One 
of the features of the scheme is that there is a 
large open space at the rear of the building, 
with separate access, suitable for car ae 
ing. The entrance hall is finished with Traver- 
tine, Connemara and Portoro marble. Heat- 
ing is by means of low-pressure hot water. 

he architect of the building is Mr. S. N. 
Cooke, F.R.I.B.A., of Birmingham, and 
the builders are Messrs. Bryant 
and Son, Ltd., of Small Heath, 
Birmingham. The _ following _ sub-con- 
tractors were engaged :—Chas. Wade and 
Co., Ltd., steelwork; Kleine Co., Ltd., hollow 
floors; Fenning and Co., Ltd., marble work; 
Hope’s Heating and Lighting, Ltd., heating 
work; Waygood-Otis, Ltd., lifts; Midhurst 
Brick Co., Ltd., white facing bricks; Henry 
Hope and Sons, Ltd., steel windows; John 
Ellis and Sons, Ltd., reconstructed stone; 
Bigwood Bros., fire-escape stairs; Diespeker 
and Co., Ltd., terrazzo work; Ragusa 
Asphalte Paving Co., Ltd., asphalte work; 
Birmingham Guild, Ltd., entrance doors; 
R. H. Newton, electric wiring; and Lamson 
Store Service Co., letter chute. 


House at Angmering-on-Sea. 

A chief characteristic of this house at 
Angmering-on-Sea, for Mr. and Mrs. Lionel 
Warde, is that every room in the house gets 
morning and afternoon sun. The house has 
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**RED STACKS,;” TONBRIDGE, 
MR. EDWARD H. BANKS, Architect. 


been designed for ease of running, with elec- 
tric fires of the ‘‘ Panel ’’ and ‘‘ Cleanglow ”’ 
types throughout, excepting in the lounge. 
The internal woodwork is in straight-grained 
pine, stained a very light walnut colour and 
finished in copal varnish. The lounge and 
dining-room are panelled in similarly finished 
wood. Externally, dark multi-coloured facing 
bricks have been used, with hand-‘made sand- 
faced tiles on roof. Floors are in Victorian 
oak. The architects are Messrs. Knapp-Fisher, 
Powell and Russell, F., L. and F.R.1.B.A. 


Open-Air Swimming Bath, Wealdstone. 

This open-air swimming bath (recently com- 
structed by the late Wealdstone Urban Dis- 
trict Council, in Christchurch-avenue, Weald- 
stone, within the newly-constituted Urban 
District of Harrew) conforms to the require- 
ments of the Amateur Swimming Association 
rules, being 55 yds. long by 25 yds. wide, hav- 
ing a depth of 8 ft. 6 in. at the deep end and 
2 ft. 6 in. at the shallow end. Adjoining 
this is a semi-circular learners’ 1, 2 ft. 
deep, in the centre of which is the cascade 
aerator, the total capacity of the bath and 
learners’ pool being approximately 450,000 
gallons. The walls of the bath have been con- 
structed in mass concrete, 4/2/1, and to- 
gether with the floor are reinforced with 
‘* Twisteel,’’ the whole of the interior being 
faced with 2 in. coat of cement and sand, 
waterproofed with ‘‘ Rendertite,” and finished 
with Snowcrete cement. A saving in the 
excavation was effected by having only half 
the depth of the bath below the original 
ground level. The excavated material, 
enclosed within a 9 in. reinforced concrete 
retaining wall, was used to build up the sur- 
round to the bath, and was finished off with 
grey and red artificial stone paving. 

Dressin accommodation . provides 68 
cubicles for ladies, and 66 for men, and a 
locker system, under the control of an atten- 
dant, comprising a store for 300 wire baskets 
for clothes during rush periods. The entrance 
buildings, finished in Dorking multi-colour 
bricks, accommodate the ticket office, store, 
café, purification and filtration plant, shower 
baths and conveniences. The genera] equip- 
ment of the bath includes a — stage with 
a water chute, flood lighting, and stands for 
approximately 350 spectators and sun bathers. 

The whole of the works have been designed 
and carried out under the supervision of the 
Engineer and Surveyor to the late Wealdstone 
Urban District Council, Mr. P. G. May, 
M.I.M. and Cy.E. The general contractor was 
Mr. W. S. Try, of Cowley, Uxbridge, and 
the filtration and purification plant was 
erected and designed by Candy Filter Co., 
Ltd. The total cost of the works described 
was £9,500, 


Design for an Aerodrome. 

The Institution of Civil ee age has 
awarded the 1934 Charles Hawksley Prize to 
Mr. H. G. Cousins, B.Sc., Assoc. M.Inst.C.E., 
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of the Reinforced Concrete Steel Co., Ltd., for 
his design of an aerodrome to certain specifi- 
cations. The purpose of the competition is 
the combination of artistic merit with excel- 
lence of engineering construction. 

The design provides for a 600 yds. all-ways 
landing field. The aerodrome buildings are 
grouped on the Duval system within a 60 deg. 
sector of the landing circle, giving a compact 
and economical lay-out, easily controllable. 
Provision for the extension of all the build- 
ings has been made on a definite but flexible 
plan. A central road leading to the terminal 
building separates the buildings for commer- 
cial and private flying. The control tower 
is placed at the apex of the terminal build- 
ing over the airport manager’s office which 
adjoins the radio and meteorological rooms. 
These, with the other administrative offices, 
are on the first floor, and are reached from 
a gallery surrounding the upper part of the 
main hall. All public departments are con- 
fined to the ground floor and are grouped 
round this central hall. Doorways to arriv- 
ing and departing planes and to ground trans- 
port are on separate sides of the building, and 
the two former are provided with “ tele- 
scopic ’’ covers for the use of passengers walk- 
ing to the planes in bad weather. The wait- 
ing-room and restaurant have been planned 
with extensive windows to give an unin- 
terrupted view of the field. : 

The large hangar for commercial aircraft 
has a clear height of 32 ft. and an available 
floor area of 25,000 sq. ft., unobstructed ex- 


cept for two columns placed well back from. 


the doors. The latter have a continuous open- 
ing of 320 ft., and are of the canopy type. 
The unorthodox shape of the large hangar is 
also designed to give the maximum use of the 
available floor space, ease of access for air- 
craft to and from the hangar, distribution of 
wear on the ground surface by taxiing, con- 
centration of essential services and workshops 
(which are placed at the rear of the hangar), 
and ease of access to these from the central 
road. Two private hangars are provided, one 
for rigid aircraft, the other containing lock- 
ups for folding planes. 

All the buildings are constructed in rein- 
forced concrete, giving a unified appearance 
to the aerodrome as a whole, and ensuring a 
fire-proof construction with low initial and 
maintenance costs. A!l the buildings and 
hangars are heated from a central power- 
house, the heat being obtained from the ex- 
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LOMBARD HOUSE, BIRMINGHAM : Typical Upper Floor Plan. 
MR. S. N. COOKE, F.R.I.B.A., Architect. (See page 1021.) 


haust steam of the electrical generating plant 
for the aerodrome. ll the buildings are 
constructed in the same style and are planned 
to give a balanced appearance from air and 
land at all stages of the aerodrome’s develop- 
ment. The shape of the individual buildings 
is governed by their function and their group- 
ing is designed for ease of control and opera- 
tion. 


Merrywood Secondary School. Bristol. 

The Education Department of the City and 
County of Bristol recently invited designs 
from architects practising in the city for a 
new secondary school, to be known as Merry- 
wood Secondary School, and to be erected on 
a site in Downton-road, Bristol. The schooi 
is to accommodate 450 each of boys and girls 
in two departments, so arranged that accom- 
modation for 300 each can be provided at 
once, and the remainder conveniently added 
in the future. The committee appointed Mr. 
Herbert Buckland, F.R.I.B.A., Birmingham, 
as assessor, and he awarded the first premium 
of £150 to Mr. W. H. Watkins, F.R.I.B.A., 1, 
Clare-street, Bristol. 

In the successful design the double- 
quadrangle type of plan has been adopted for 
greater convenience of administration and to 
obtain a maximum of light and ventilation. 
The compact lay-out obtained thereby has the 
further advantage that it leaves the greatest 
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HOUSE AT ADDINGTON. 
MR. OLIVER LAW, A.R.I.B.A., Architect. (See page 1020.) 





possible area available for playing fields, etc., 
whilst the quadrangle can be used for ‘drill 
and similar purposes. The first portion, with 
accommodation for 600 scholars, will be com- 
plete in itself and the additional classrooms 
and science laboratories will bo added as pro- 
jecting wings on the east and west. The class- 
room in boys’ and girls’ schools nearest the 
cloakrooms will, in the completed scheme, be 
added to the cloakroom accommodation and 
equivalent classroom accommodation incor- 
porated in the new wings. Provision is made 
in each department for an assembly hall 
(which can be used as a gymnasium), library, 
art room, three laboratories and lecture-rooms. 
In the elevations it is proposed to use warm- 
toned multi-coloured brick facings with Bath 
stone dressings at the principal entrances. 
The main roofs will be covered with dun or 
brindle double Roman tiles. 


‘** Red Stacks,’’ Tonbridge, Kent. 

We illustrate the house which has _ been 
erected from the winning design in the £1,000 
all-British house competition organised by the 
Incorporated Association of Architects and 
Surveyors. Sussex stock bricks have been 
used for the 9 in. walls, which are Portland 
cement-rendered externally. Staffordshire blue- 
clay pantiles have been used on the roof. The 
vertical tiling is of buff, sand-faced, hand- 
made tiles. Columbian pine panne 
grade) carcasing timbers; Columbian pine 
(prime clear) flooring and joinery; and Aus- 
tralian jarrah floor to lounge are other out- 
standing features. Mr. Stafford H. Palmer, 
21a, Brighton-road, S. Croydon, was the 
general contractor, and Mr. J. Papworth, 
general foreman. _Sub-contractors are :— 
Sussex Brick Co., Ltd., bricks; W. Brown 
and Son, facings; J. Young, Ltd. (Robert 
Adlard, Ltd.), roof and glazed tiling ; Wheat- 
ley and Co., roof tiles; Vigers Bros., floor- 
ing; B. Robinson (Gresley), Ltd., sanitary 
fittings; W. M. Froy and Sons, fireplaces and 
bath; Buxton and Longley, Ltd., electrical 
work; Boorman and Perkins, special joinery ; 
James Gibbons, Ltd., door furniture; Trough- 
ton and Young, Ltd., electrical fittings; A. 
Vickers and Co., Ltd., paint; the Silicate 
Paint Co., distemper; and Stainax Co., stains. 

A decorative panel in the lounge above the 
fireplace in the ingle was designed and ex- 
ecuted by Miss Barbara J. Caney, and is 
illuminated by an under-beam strip light. 

The architect, Mr. Edward H. Banks, 
Assoc. S.E. Soc, Archts., wishes to record 
his appreciation of the assistance and advice 
of Mr. Hugh Macintosh, F.R.I.B.A., F.S.A. 
(Scot.). The cost was £1,106, the extra £106 
being accounted for by an increase of 1 ft. 
in both floors to suit the client’s require- 
ments, £29 extra in interior decoration, and 
£15 extra in cesspool drainage. 


First Church of Christ, Scientist, Norwich. 
This proposed ‘‘ First Church of Christ, 
Scientist,’? Norwich, will be built of brindled 
sand-faced brick, with some Ham Hill stone 
dressings. The roof is to be of rustic green 
slates, and the fleche of oak and saree 
Accommodation for 300 will be provided. The 
architect is Mr. Herbert Ibberson, F.R.I.B.A. 
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SOCIETIES AND INSTITUTIONS 


R.1.B.A. 
Council Minutes. 

FoLtow1ne are notes from the minutes 
of the Council for May 14. 

R.I.B.A. Statutory Examination for Dis- 
trict Surveyors, April, 1934.—The recom- 
mendation of the Board of Architectural 
Education with regard to the results of this 
examination was approved. 

R.I.B.A. Examination for Building Sur- 
veyors, April, 1934.—The recommendation of 
the Board with regard to the result of this 
examination was approved. 

RI.B.A. Architecture Medals.—The 
awards of the juries appointed in the areas 
of the Nottingham, Derby and Lincoln 
Architectural Society and the Leicester and 
Leicestershire Society of Architects were 
formally reported to the Council. 

Working-class Flats : Technical Committee. 
—In response to the invitation of the Minis- 
ter of Health it was agreed to suggest the 
names of the following members for appoint- 
ment upon the Technical Committee which 
the Minister proposes to set up to report on 
materials and methods of construction suit- 
able for the building of flats for the work- 
ing classes with special reference to efficiency 
and cost.—Messrs. Henry V. Ashley (F.), Ian 
B. M. Hamilton (A.), Victor Wilkins (F.), 
Stanley C. Ramsey (F.), E. Maxwell Fry 
(A.), William T. Benslyn (F.). 

The Sixth International Congress for 
Scientific Management.—Mr. S. _ Pointon 
Taylor (F.), Chairman of the Science Stand- 
ing Committee, was appointed to represent 
the Institute at this Congress. 

The Hertfordshire Society.—Mr. R. Barry 
Parker (F.) and Mr. Louis de Soissons (F.)} 
were reappointed as the IR.I.B.A. representa- 
tives on the Hertfordshire Branch of the 
C.P.R.E. 

Special Committee on Official Architec- 
ture.—Mr. Percy Thomas (F.) was appointed 
as an additional member of the Special Com- 
mittee on Official Architecture. 

Departmental Committee on the Cost of 
Hospitals and Other Public Buildings.—It 
was decided to accept the invitation of the 
Departmental Committee on the Cost of Hos- 
pitals and Other Public, Buildings to submit 
evidence on baths and washhouses, and 
Mr. Kenneth M. B. Cross (F.) was appointed 
as Chairman and Convener of a small ad hoc 
committee which has been set up to prepare 
a memorandum of evidence for submission to 
the Departmental Committee. 

Proposed RJI.B.A. Club at Building 
T'rades’ Exhibition —The Council approved 
a recommendation received from the Public 
Relations Committee with regard to the 
formation of a R.I.B.A. Club at the Build- 
ing Trades’ Exhibition to be held at Clym- 
pia in September next. 

The Scale of Charges.—On the recommen- 
dation of the Practice Standing Committee it 
was agreed to add a footnote to the Scale 
of Charges drawing attention to the Scale 
of Charges for Town Planning work pub- 
lished by the Town Planning Institute. 

Approval of Amendments to By-laws.—The 
Privy Council’s approval of amendmerts to 
by-laws 24 and 28 was formally reported. 

The Code of Professional Practice.—Re- 
commendations submitted by the Practice 
Standing Committee for the amendment of 
the Code of Professional Practice were ap- 
proved by the Council, and will be published 
at an early date. 


The Fellowship.—The Council. by a 
unanimous vote, elected the following ‘urchi- 
tects to the Fellowship under the powers de- 
fined in the Supplemental Charter of 1925 :— 

Mr. Thomas Houston (L.) (Belfast), 
Mr. Cecil Burns (Tunbridge Wells), 
Mr. Charles Edward Serpell (Melbourne). 

Resignations.—The following resignations 
were accepted with regret :— 

David Salmond (F.). Herbert Waller (A). 
William Henry Wood (F). Arthur George Bradshaw 
John Sibbald McKay (A). (L). 

Edward Daniel Reidy (A). Arthur Clayton (L). 


Arthur Edward Heathcote Charles Ernest Lawrenc 
(L). 

Herbert Wiliiam Hillier Captain Edgar May Leest 
(L). 


Transferred to the Retired Members’ 
Class.—The following members were trans- 
ferred to the Retired Members’ Class :— 

As Retired Associate.—Thomas Hubert 

Hardinge Vowles. 
As Retired Licentiate.—William Ernest 
Gill. 

Election of Students.—The following Pro- 
bationers were elected as Students of the 
R.1.B.A. :-— 

J. M. Bion (School of Arts G. A. Knopp (The Poly- 
and Crafts, Southend). technic, London). 
E. Brown (Leeds Schoolof W. H. Kwan (A.A.). 
a ae D. L. McKee (Liverpool 
T. Cadbury-Brown Sch. of Arch.). 
gy Associa- #£. G. Montgomery (Liver- 


» "a m). pool Sch. of Arch.). 
W. B. Charles (Liver- G. D. Nash (The Northern 
* pool Sch. of Arch.). Pol 


7). 

Doffman (Liverpool J. R. Newton (Nottingham 
oo of Arch.). Sch. of Arch.). P 
C. H. Elsom (The Northern A. P. Pascoe (Spe¢ial Ex- 

Poly.). emption). 
BR. B. a 7 (Auckland E. M. Richmond (Secured 

Univ. C approved qualifications 
x. 8. Fleck. ‘(Special Ex- in the Dominions). 

emption). é. ny oor (Liverpool Sch. 
H. Gibberd (Birmingham of Arch.). 

Sch. of Arch.). Ww. “s. Scott (Edinburgh Col 
G. I, Goulden (Univ. of of 

London). R. it ‘Soepgane (R.W.A., 
H. A. R. Govan (Edinburgh Bristol). 


Col. of Art). J. Sheridan-Snedd-n 
hk. C. oat’ (Auckland (The Welsh Sch. of 
Univ. Col.). Arch.). E 
J.K. —- (Leeds Sch, J. Smith (Leeds Sch. of 
of Arch.). Arch.). 
D. C. Hall (A.A.). M. McB. N. Thomson 


J. S. Hall (Secured ap- (Glasgow Sch. of Arch.). 
proved qualifications in A, R. Tompson (Univ. of 
the Dominions). Sydney). 

H. P. Hastie (Edinburgh J. G. Trude (Univ. of 
Col, of Art). Sydney). 

S. G. Hirst (Secured ap- H,. D. Tucker (Sir J. J. 
proved qualifications in School of Art, Bombay). 
the Dominions). L, J. Tucker (Leeds Sch. of 

A.S. Hood (Edinburgh Col. rch. 
of Art). as i. i. Wales (Leeds Sch. of 


G. Hopkinson (Liverpool 
Sch. of Arch.). A. . Wolf (The Polytech- 


G. M. Hughes (The Poly- nic, London), 
technic, London). 


SUFFOLK ASSOCIATION OF ARCHITECTS. 

The Suffolk Association of Architects 
recently paid a visit to Lavenham, afterwards 
visiting Long Melford Parish Church. Mem- 
bers of the Parish Council accompanied: the 
visitors. An address given by Mr. A. R. 
Powys, secretary to the Society for the Pre- 
servation of Ancient Buildings, was particu- 
larly appreciated. He pointed out how the 
Society had been instrumental in saving to 
Lavenham a number of its ancient buildings, 
particularly the Woolhall and the de Vere 
House. Emphasis was laid upon the way 
buildings should be restored, and the co- 
operation given by the Society in this work. 
He alluded with appreciation to the manner 
in which people were to-day entering into the 
spirit and feeling which surrounded their 
ancient buildings, and were seeking to restore 
them in their old-time atmosphere. 

Those present were emphatic in expressing 
the view that all those concerned should see 
to it that nothing was done in Lavenham 
which would destroy the amenities of the 
place. 


REGENT STREET POLYTECHNIC. 


Fifth Lecture on Town Planning. 

At the fifth lecture of the course on Town 
Planning at the Regent Street Polytechnic 
on June 8, Mr. James Burford, discussing 
regional and civic surveys, said that every 
town or regional plan should be preceded by 
a preliminary inquiry or survey. The neces- 
sary *hasis of a plan was a knowledge of 
existing facts and tendencies towards de- 
velopment. A plan was essentially dynamic 
in character. Comprehension of the problem 
to be solved was the first half of its solution. 
the necessity of forecasting the probable 
growth involved the study of both past and 
present. conditions. 

In that respect, the tendency revealed by 
the facts collected was of more importance 
than the facts themselves. Discrimination. 
foresight, and experience were necessary to 
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distinguish between essential and non-essen- 
tial facts. Whilst neither time nor money 
should be wasted in the collection of irrele- 
vant data, no proper plan could be formulated 
on an insufficient basis. Both the survey 
and plan should be made in two stages. The 
survey could be conveniently divided into 
the preliminary survey, which would decide 
in general the particular fields for explora- 
tion, and the comprehensive survey which 
would examine in greater detail the physical, 
economic and social aspects of the area under 
review. The plan could be profitably divided 
into the advisory plan and the statutory plan. 
The comprehensive survey and the advisory 
plan could generally be advantageously de- 
veloped simultaneously. After defining the 
various typical headings under which a com- 
prehensive survey would normally proceed, 
the lecturer said that the results of a survey 
were most satisfactorily shown by graphic 
presentation. In conclusion the lecturer 
illustrated the principles he had explained by 
« complete series of maps covering the date 
of a regional survey. 


INSTITUTION OF MUNICIPAL AND 
COUNTY ENGINEERS. 


Subject to confirmation by the Council, the 
acting examiner has recommended that the 
Certificate in County and Highway Engineer- 
ing be awarded to :—H. W. Boardman (Man- 
chester), L. R. Jackson (Hereford), I. W. 
Pugh (Carmarthen), R. P. Stone (Wey- 


mouth). 


NEW PUBLIC WORKS 


Bootle. 

T.C. invites tenders by June 27 for 108 
houses. Plans by Borough Engineer and 
Surveyor. Deposit £2 2s. 


Bromley. 

Tenders invited by B.C. for additions at 
Fire Station, to plans by Mr. Harold Cliffe, 
B.Sc.(Eng.), Borough Engineer. Tenders by 
June 25. Deposit £2 2s. 


Bury. 

on submitted by the Bury Town Hall 
Committee, recommending that the proposed 
new town hall should include all the depart- 
ments of the Corporation (with the exception 
of the three trading departments, transport, 
electricity and gas) and an assembly hali, has 
been adopted. The building would cost 
£220,000. 


Chesterfield. 

Chesterfield Town Council has instructed its 
surveyor to prepare plans and estimates for 
the construction of open-air baths on the 
Stand-road Recreation Ground. Open-air 
baths are also under consideration for Has- 
land, Whittington and Somersall. 


Derby. 

T.C. invite tenders by June 28 for erection 
of new offices for the Transport and Cleansing 
Committee, Ford-street. Mr. C. H. Aslin, 
F.R.I.B.A., Borough Architect. Quantities 
on £1 1s. deposit. 


Derby. 

The tender of Messrs. Ford and Weston, 
of Derby, has been accepted for the erection 
of the new police courts and buildings. The 
price was £48,995. Mr. C. H. Aslin, 
F.R.I.B.A., is the Borough Architect. 


Eastbourne. 

E.C. invite tenders for open air school at 
Victoria-drive housing «site. Plans by the 
Borough Engineer, ‘Town Hall. Deposit 
£1 1s. Tenders by June 23, 1934. 


Manchester. 

E.C. invites tenders for addition to New 
Moston Municipal Junior School. Specifica- 
tion from Surveyor, Education Offices, Deans- 
gate. Deposit £2 2s. Tenders by July 5 


Portsmouth. 

E.C. invite tenders for improvements to 
Church-street Council School. Applications 
before June 23 to Mr. Adrian J. Sharp, 
L.R.1.B.A., Architect to the Committee, 
Guildhall. Deposit £2 2s, Tenders return- 
able by July 16. 
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THE BUILDER 


LEGAL POSITION OF THE QUANTITY 
SURVEYOR 


By N. E. MUSTOE, Barrister-at-Law. 


Tue work of taking out the quantities of a 
proposed building appears to have originally 
formed part of the duties of the architect, 
but the profession of quantity surveyor evi- 
dently separated off from that of an architect 
early in the nineteenth century, and quantity 
surveying is now an independent operation in 
the process of making preparations for the 
erection of a building of any magnitude. 

The position of the quantity surveyor in 
law is peculiar. He is the agent of A., but 
is generally paid by B.; he is not engaged 
directly by his principal; and the latter is 
not liable for the consequences of errors in 
his work. 


Duties of the Quantity Surveyor. 


The duties of a quantity surveyor were 
defined in Taylor v. Hall (1870) (I.R. 4 C.L. 
467, 476), where Morris, J., said that they 
consisted of 

‘‘taking out in detail the measurements 

and quantities, from plans prepared by an 

architect, for the purpose of enabling the 

builders to calculate the amounts for which 

they would execute the plans.” 
This is the primary work of a quantity sur- 
veyor, but his duties also include the altera- 
tion of quantities when the tenders are too 
high in order to reduce the amount of work 
to be done (‘‘ reducing the tenders ’’), and 
the measuring up of work for progress cer- 
tificates and te ascertaining deviations from 
the contract. (There is a description of the 
functions of a quantity surveyor by Channel, 
J., in Patman v. Pilditch (1904) (2 Hudson 
B.C., 368, 370). 

An owner who desires to have a building 
erected will usually, in the first instance, 
employ an architect to prepare the plans and 
specifications. After doing this the architect 
will, as a rule, cause a bill of quantities to be 
drawn up by a quantity surveyor. Some- 
times, when the contract is a small one, the 
architect will do this work himself. Often 
there are separate bills of quantities, one for 
the masonry, another for the carpentry, and 
soon. The bills give each item of labour and 
materials required for the work, but the 
column for the costs of these items is left 
blank. When the quantity surveyor has done 
his work, the bills of quantities are sent by 
the architect to the builders who are to 
tender. Each builder then fills up the money 
columns with the amount of his charge for 
each item of labour and material, and by 
adding up these amounts and making the 
appropriate addition for his overhead ex- 
penses and his profit, he can arrive at the 
figure at which he can tender. 


Method of Appointment. 


As .a rule, the quantity surveyor is in- 
structed by the architect. The architect’s 
authority to employ the surveyor may be 
expressly conferred upon him by the building 
owner. But it is generally an implied 
authority flowing from his instructions from 
the owner to obtain tenders. If it is neces- 
sary, and consistent with the usual practice 
of architects, to obtain bills of quantities for 
the particular class of work in question (and 
nowadays that is nearly always the case), the 
presumption is that the owner’s authority to 
the axchitect covered this point. Thus, in 
Waghorn v. Wimbledon Local Board (1877) 
(2 Hudson B.C. 52) the Board’s salaried sur- 
veyor, who had prepared the plans, instructed 
the plaintiff to take out the quantities. The 
plaintiff did so, but none of the tenders 
was . accepted. The plaintiff thereupon 
sued the Board (under a rule which will 
be discussed later) for his remuneration, 
but the Board contended that it had 


* Reprinted from The Law Journal of April 21 and 28 
and May 5, 1934. 





not authorised its surveyor to employ the 
plaintiff. It was held, however, that ‘“‘ as 
they (the Board) had instructed him (the 
Board’s surveyor) to procure tenders, and as 
tenders could not be made without quantities, 
they had impliedly authorised him to get the 
quantities taken out.” 

The architect’s authority is, of course, more 
clearly established if, in fact, the owner knew 
that quantities were being taken out, and he 
acquiesced in that course. This was the case 
in Mooa v. Witney Guardians (1837) (3 Bing. 
N.C. 814), where the plaintiff, a quantity 
surveyor, was lnavietek by the defendants’ 
architect to take out the quantities of a new 
workhouse. The architect forwarded the 
specifications to the clerk to the guardians, 
and also sent him the form of instructions to 
builders who desired to tender. Those in- 
structions informed the tenderers that the 
quantities for the work were being taken out 
for their use and would be ready by a certain 
date. The defendants ultimately decided to 
abandon the project, and the architect sent 
them his account for the plans and specifica- 
tions, together with the quantity surveyor’s 
charges. After some discussion the defendants 
settled the architect’s claim. They had not 
heard of the plaintiff until the architect’s 
account was rendered, but they made no 
specific objection to the charge for his ser- 
vices. It was held that the quantity surveyor 
was entitled to his fee. The point as to the 
architect’s authority was put by Coltman, J., 
as follows :— 

“‘Tt has, therefore, been the practice for 
some years to employ surveyors to make out 
quantities; the defendants’ architect inti- 
mated to their attorney that a surveyor 
would be employed ; and what passed when 
the architect’s account was sent in amounts 
to a recognition that he had acted within 
the scope of his authority.”’ 

If the cost of executing the original plans 
of the architect turns out to exceed the sum 


‘which the owner is willing to pay, it becomes 


necessary, if the matter is to proceed, for the 
plans to be altered and for the quantity sur- 
veyor to be instructed to “‘ reduce the quan- 
tities,’’ 7.e., to prepare an amended bill of 
quantities on the basis of the altered plans. 
In such a case, does the architect possess an 
implied authority to get the quantities re- 
duced? The answer to this question appears 
to be in the negative. Evans v. Carte (1881) 
(2 Hudson B.C. 78) was a case of this kind. 
It appears to have been argued on the footing 
that the reduction of the quantities had been 
actually authorised, either directly or by rati- 
fication or tacit assent. It does not seem to 
have been contended that an authority to 
have the quantities reduced was implicit in 
the architect’s general instructions from the 
owner. In this case the jury found that there 
was an actual authority to get the quantities 
reduced, and the Court of Appeal reluctantly 
declined to disturb the verdict. 

A similar question arises when, in the course 
of construction, the building owner requests 
additions to be made to the building, or other 
deviations from the contract to be effected. 
It is the business of the architect to certify 
the extra cost of such deviations, and in 
order to enable him to give his certificate 
the deviations must be ‘‘ measured up.”” A 
quantity surveyor is usually employed for this 
purpose, and he prepares a bill of quantities 
of deviations. In Birdseye v. Dover Harbour 
Commissioners (1881) (2 Hudson B.C. 76), 
evidence was given to the effect that there 
was a custom in the building trade that in a 
contract of, say, over £2,000, the architect 
could engage a quantity surveyor to measure 
up. In summing up to the jury, Manisty, J., 
said that the great question was whether they 
thought that the custom set up had been 
proved, viz., whether in a work of this mag- 
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nitude (about £4,000) the architect or con- 
tractor had a right to call in to his assistance 
a quantity surveyor, whose services the em- 
ployers were to pay for. The jury returned 
a verdict for the surveyor. In the later case 
of Plimsaul v. Lord Kilmorey (1884, 
1 T.L.R. 48), it was also sought to establish 
the validity of this custom. Denman, J., told 
the jury that he thought that they would 
hesitate to establish it and that there were 
good reasons for considering it unreasonable 
in the circumstances of the case. In this case, 
however, there had been a dispute between 
the owner and the architect, and in reality 
the quantity surveyor had been called in by 
the architect for the purpose of supporting the 
latter’s contentions. On the whole it would 
seem that the custom is binding nowadays; 
but it may be ousted by the terms of the 
architect’s employment, for if it is a definite 
term of the contract that the architect is to 
do the measuring up, it can hardly be the 
case that he can, nevertheless, call in a quan- 
tity surveyor to do it and make the owner 
liable for the latter’s charges. The position 
would appear to be the same when measuring 
up becomes necessary for any other purpose. 

It would seem that the architect’s implied 
authority to engage a quantity surveyor does 
not come into existence until the owner has 
approved the plans. The authority to engage 
a quantity surveyor is a part of the authority 
given by the building owner to the architect 
when the latter is instructed to obtain 
tenders. In the case of Knox v. Scottish 
Garden Suburb (1913, S.C. 872), the official 
architect of the company instructed a quan- 
tity surveyor before the company had com- 
menced operations or approved of the plans. 
It was held that the company was not liable 
for the quantity surveyor’s fees for this work. 
_ If a dispute has arisen between the build- 
ing owner and the architect, and in view of 
this dispute the architect instructs a quantity 
surveyor for the purpose of checking the 
charges which he has certified for, the em- 
ployment of the quantity surveyor in these 
circumstances is not within the scope of the 
authority given by the owner to the architect. 
In such a case, as might be thought, it has 
been held that the quantity surveyor was 
employed by the architects (Plimsaul v. Lord 
Kilmorey (supra)). 


Remuneration. 

The fee of a quantity surveyor is a per- 
centage on the contract price, and it may vary 
from 25 per cent. to 1 per cent. (or less) 
according to the intricacy of the work and 
the amount of other work which the owner 
is expected to place with the surveyor. It is 
usual for the bill of quantities to bear a 
memorandum to the effect that the builder 
must, in his estimate, allow for the surveyor’s 
fees, calculated at so much per cent. 

It is also, as a rule, stated that the fee is 
to be paid out of the first instalment received 
by the builder from the owner, and such a 
provision is enforceable by the quantity sur- 
veyor against the builder. Taking a transfer 
of a mortgage on the building is not 
equivalent to the receipt of money for this 
purpose (Campbell v. Blyton (1893) (2 
Hudson B.C. 234). But taking an assignment 
of the owner’s building contract has been held 
to be such an equivalent (Mellor v. Britton 
(1900) (16 T.L.R. 465). 

The rule as to the person responsible for 
the payment of the quantity surveyor for his 
services is that, if the work is proceeded with, 
the person liable to pay is the builder, but 
that, if the work is not put in hand, the pay- 
ment must be made by the building owner. 
The rule is founded upon custom, but it 
applies only where the bill of quantities bears 
the memorandum above-mentioned. 

This usage was held to be reasonable and 
valid in North v. Bassett (1892, 1 Q.B. 333). 
The specification in that case contained the 
following clause: ‘‘To provide for copies of 
quantities and plans, twenty-five guineas to 
be paid to the surveyor, D. H. North, out of 
the first certificate.” The defendant, the 
successful tenderer, was in due course paid 
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the amount of the first instalment, but he 
refused to pay the twenty-five guineas to the 
quantity surveyor, and the latter brought this 
action against him to recover his tee. 
Mathew, J., in giving judgment for the 
plaintiff, said that 

‘‘the result of such employment is that 
there is not a contract by the building 
owner to pay the quantity surveyor in any 
event, but that the latter is to be paid by 
the builder, if his tender is accepted. In 
the present case the quantity surveyor pre- 
pared and took out the quantities; the 
builder tendered for the work and the 
quantity surveyor put upon the face of the 
quantities a statement that his fees were to 
be paid by the builder when they were 
received from the owner; the builder 
accepted the quantities and assented to the 
term imposed. What is the usage which 
upon these facts it is sought to set up? It 
is one which 1 shouid have thought to be 
notorious: a usage that the fees of the 
quantity surveyor are to.be paid by the 
builder whose tender has been accepted by 
the building owner. This is a sensible and 
convenient usage; it brings all the people 
together, the builder, the building owner 
and the quantity surveyor, and they all 
assent to it.” 

The liability of the building owner to pay 
the quantity surveyor’s charges, when the 
work is not proceeded with, is illustrated by 
Moon rv. Witney Guardians (supra), where 
the defendants instructed an architect, and 
the latter in turn employed the quantity sur- 
veyor. Tindal, C.J., in dealing with the 
liability to pay, said : 

“It is contended on behalf of the de- 
fendants that a contract cannot shift so as 
to leave two different parties liable to the 
plaintiff at the same time. That may be 
so in some cases, but the difficulty is got 
over here by considering this a conditional 
contract : a contract under which it was 
arranged that the expenses of makmg out 
the quantities should be paid by the suc- 
cessful competitor, if any; but if by the act 
of the defendants there should be no com- 
petitor, then that the work, which was done 
by their authority, should be paid for by 
them.”’ 

In other words, there is implied by law 
into the contract between building owner and 
quantity surveyor a condition that the lia- 
bility of the owner is to shift to the successful 
tenderer, if there is one. If no tender is 
accepted, the liability remains where it was 
originally. The same rule applies where the 
quantities are taken out by an architect 
(Lansdowne v. Somerville (1862), 5 F. and 
F. 236). : 

In Gwyther v. Gage (1875) (2 Hudson 
B.C. 34), an attempt was made to establish a 
custom that, when no tender was accepted, 
the owner was liable to pay the quantity sur- 
veyor 24 per cent. on the lowest tender. But 
Quain, J., said that he thought that such a 
custom was unreasonable, and that the sur- 
veyor was entitled only to a reasonable re- 
muneration. In that case the amount awarded 
was apparently calculated at 15 per cent. on 
the actual cost of the building, as estimated 
in the lowest tender. 

If there is no stipulation making the 
quantity surveyor’s fee payable by the 
builder, it seems that the latter can be made 
liable, if at all, only by proving that he has 
actually received the fee in addition to what 
was due to him under the contract (Beattie 
v. Gilroy (1882), 10 R. (Ct. of Sess.) 226; 
Locke v. Morter (1885, 2 T.L.R. 121)); or by 
showing that the surveyor was employed by 
the builder (Beattie v. Gilroy, supra). 

If the builder becomes bankrupt after 
accepting the tender, the quantity surveyor 
does not become entitled to look to the owner 
for his fees, as there is no privity of contract 
between them; and this is so even though the 
owner employs another builder to complete 
the work (Young v. Smith (1880), 2 Hudson 
B.C. 70). 

Tf, as in Plimsaul v. Lord Kilmorey (supra), 
the quantity surveyor is instructed by the 
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architect to get out quantities for the pur- 
poses of supporting the architect’s certificate 
in a dispute with the owner, the quantity 
surveyor must look to the architect for his 
remuneration for this work. 

The quantity surveyor usually employs and 
pays a lithographer for lithographing his 
quantities. In such a case it is lawtul for the 
surveyor to retain a cash discount which 
has been allowed to him by the lithographer, 
but he must not accept a commission or a 
trade discount (London School Board v. 
Northcroft (1889), 2 Hudson B.C. 147). The 
charges for lithography are usually included 
in the memorandum on the bill of quantities. 


Liabilities of Quantity Surveyors. 

A quantity surveyor is in the same position 
as any other professional man in that he 
owes a duty to his principal to exercise 
reasonable skill and care in doing his work. 
But he does not warrant the accuracy of his 
bills of quantities. Moreover, if he employs 
a competent clerk to make the calculations 
for a bill of quantities, the surveyor is not 
responsible to the building owner for clericai 
errors in the bill (London School Board v. 
Northcroft (suwpra)). 

Nor is the building owner liable to the 
builder for errors in the bill of quantities, for 
just as a bill of quantities is not a warranty 
by the surveyor to the owner, so it is not a 
warrauty by the owner to the builder. It 
thus comes about that a builder who accepts 
the bill of quantities as accurate, and submits 
his tender on that assumption, is not entitled 
to recover damages from the owner if the 
quantities turn out to be inaccurate. Thus, 
in Scrivener v. Pask (1866, 18 C.B. N.S. 785; 
L.R. 1 C.P. 715), builders claimed from the 
building owner a sum of money to compen- 
sate them for having agreed to erect a dwell- 
ing-house for a specified price ‘‘ according to 
drawings, specifications and conditions of con- 
tract.”* One of the conditions of the contract 
was that ‘‘ no extra charge whatever will be 
allowed the contractor without written in- 
structions and authority for the same from the 
architect.’’ It was held that the action 
failed, and Erle, J., put the basis of the 
decision as follows :— 

“I cannot, however, discover any evi- 
dence that the defendant employed the 
architect to tell the builders that the quan- 
tities of materials required to complete 
the structure would be so much and no 
more. Indeed, there was evidence from the 
mouth of one of the plaintiff’s own wit- 
nesses that a careful builder always calcu- 
lates the quantities for himself before he 
makes a tender.”’ 

The effect of this case was thus expressed by 
Denman, J., in Young v. Blake (1887) (2 
Hudson B.C. 110, 119) :— 

‘*It appears to me that that case at least 
goes so far as this, that unless there is 
something binding the owner, some under- 
standing between the parties to be gathered 
from correspondence or words, making him- 
self liable for the taking out of the quan- 
tities, that he is not so liable.”’ 

In the last-mentioned case the action was 
brought by the builder against the owner and 
the architect. The latter had taken out the 
quantities. The contract contained a clause 
stating, in effect, that the bills of quantities 
were believed to be correct, but that, if any 
error or mis-statement should be found 
therein, it should be in the power of the 
architect to measure up the work and make 
the necessary adjustments. In the result it 
was held that there was no warranty by the 
owner or the architect that the quantities 
were accurate and that, therefore, no action 
lay. 

In Ford v. Bemrose (1902) (18 L.T.R. 443), 
tenders were invited for the erection of a 
building, and attached to the specification 
was a bill of quantities which was not men- 
tioned in the contract itself, but was set out 
on the back of the specification. The plain- 
tiffs contracted to execute the work in accord- 
ance with the plans and specifications for a 
specified sum, but it afterwards became clear 
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that the contract required more labour and 
materials than appeared by the bill of quan- 
tities, and the plaintiffs sued the building 
owner for the excess cost of fulfilling the con- 
tract. The arbitrator found that there was a 
general usage of the building trade that where 
tenders are invited for the erection of works 
in accordance with plans, and a bill of quan- 
tities is furnished, a person tendering is ex- 
pected to assume the correctness of the quan- 
tities and to tender upon that assumption, and 
that, if the quantities are wrong, the price is 
to be increased or reduced accordingly. The 
Divisional Court held that the bill of quan- 
tities amounted to a warranty by the building 
owner of its accuracy, but this decision was 
reversed in the Court of Appeal. Lord 
Collins, M.R., stated that in his opinion it 
was a well-ascertained practice that the build- 
ing owner placed before the builder documents 
specifying the materials on which he was to 
make his tender, but he thought it was 
equally well understood that a bill of quan- 
tities, whether it formed part of the specifi: 
cation or was a separate document, was not 
intended to be a representation in the sense 
of being a warranty. It was an estimate 
which the builder might act on as an honest 
estimate made by a qualified person, but it 
was not a warranty. It could not be pushed 
beyond an estimate and turned into a 
contract. 


The position is different where the bill of 
quantities is made a part of the contract, and 
the true position is that the builder agrees to 
do the work defined in the bill of quantities. 
In such a case the builder can recover from 
the owner the excess cost of completing the 
contract (Patman v. Pilditch (1900), 2 Hud- 
son B.C. 368; Meigh v. Stockingford Colliery 
Co. (1922), Hudson B.C., 6th Edn., 396). 


It is now settled that the quantity surveyor 
is not liable to the builder-for inaccuracies in 
the bill of quantities. It is true that in Bolt 
v. Thomas (1859) (2 Hudson B.C.3) an archi- 
tect who had taken out the quantities was 
successfully sued by the builder, but it 
appears that in this case an arrangement had 
been made whereby the cost of taking out the 
quantities was to be borne by the builder. 
The facts are somewhat obscure. Byles, J., 
told the jury that the defendant had stipu- 
lated that the piaintiff should pay him for 
the calculation of the quantities, and as he 
had been paid by the plaintiff, he was liable 
to compensate him. 


The case which now governs this point, 
however, is Priestley v. Stone (1888) (4 
T.L.R. 730). There the quantity surveyor 
was instructed by the architect to take out 
the quantities, and the architect then put the 
work out to tender. The plaintiffs tendered, 
but were not successful, and they then 
brought this action against the surveyor and 
alleged that by the negligence of the latter 
in preparing an inaccurate bill of quantities 
they lost the contract. It was held that the 
action could not be maintained. Lord Esher, 
M.R., stated the ground of the decision as 
follows :— - 


‘The contract as to taking out the quan- 
tities was made between the architect and 
the quantity surveyor, and not with the 
builders. The surveyor was employed to 
take out the quantities for the architect and 
handed them over to him; and the surveyor 
had no control over the way in which the 
bill of quantities was used.”’ 

Bowen, L.J., stated another reason for the 
decision. He said that a quantity surveyor 
was, of course, bound to take reasonable care 
in taking out quantities, but that he made no 
representation that he had taken such care; 
he only represented that those were his quan- 
tities—a statement as to his belief. It would 
appear that the reason given by Lord Esher 
is conclusive of the point. There is no privity 
of contract between the quantity surveyor and 
the builder, and the former owes no duty to 
the latter beyond that of taking reasonable 
care to insure that his bill of quantities is 
accurate. 
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INQUIRY BUREAU 


QUESTIONS. 


Pouring Concrete in Cold Weather. 

m,—I recollect seeing a report upon the 
use of electrical heating elements in per- 
mitting the pouring of concrete successfully 
in cold weather. Can you give me the re- 
ference? J. R. G. 

[Investigations made in Sweden by H. 
Bohling and A. Brund have shown that 
freshly laid concrete can be heated by an 
electric current, permitting building in severe 
weather without risk of the material freezing. 
The electrodes used are of sheet iron, and 
alternating current is used to prevent elec- 
trolysis of the water. To obtain satisfactory 
penetration, it is necessary to use a series of 
electrodes of alternately opposite polarity. 
About twenty volts are used at the start, this 
voltage being gradually increased to fifty to 
allow for the increase in resistance as the con- 
crete sets.—Ep. ] 


Concrete: Painting with Enamel. 

Sim,—We have been asked to give an indi 
cation of the cost of painting concrete with 
enamel, As we cannot trace any figures in 
the usual cost books, we thought it possible 
that you might have some information which 
you could impart. If you could give us an 
approximate figure of the cost of labour per 
yard for es concrete with paint or 
enamel, we should much appreciate your kind- 
ness. iG: B. 

[The approximate cost of labour per yard 
for coating concrete with paint or enamel 
would be 44d. or 5d., according to the state 
of the concrete.—Ep. ] 


Estimates: Question of Charges. 

Sim,—I wonder if you would be so kind as 
to give me your opinion on the two following 
questions :— 

(1) When a builder gives an estimate for 
papering and painting a bedroom, and he 
examines and measures the room, sees if there 
is a carpet on the floor and a suite of furni- 
ture and a bedstead, places the furniture 
in the middle of the room and turns back the 
carpet 3 ft. all round, and when painting is 
finished he replaces the furniture to the posi- 
tion where found—is this extra or included 
in the estimate, as it was never mentioned, 
neither did he ask us to do it? 

(2) When a builder gives an estimate for 
papering and painting a room and asks us to 
supply the paper (some of which requires a 
border), is the cost of putting on the border 
extra, as he need not be so careful in cutting 
the paper where the border is put? 

I have several hotels, wtih 400 rooms, and 
for the last 30 years I have been papering and 
painting those rooms by different builders, 
but I have never been asked for this kind of 
extras. R. N M. 

[In regard to (1), the builder could not, 
in our opinion, enforce payment; but in the 
case of (2) he would be entitled to charge for 
putting on the border.—Ep. } 


Oil-burning Heating Plants. 

Sir,—Can you inform me as to the relative 
costs of oil-burning and coke- or anthracite- 
burning heating and hot-water plants, both 
as to first cost, and also as to running cost? 

PLANNER. 
Flat Roof Paving. 

Srr,—I should be glad of advice as to a 
suitable material for covering a flat roof 
promenade. The finish should be of good 
appearance, of good wearing properties, and 
a good insulator against heat and cold. Need- 
less to add, the roof should be watertight 
upon a wooden sub-structure. MopeErn. 


Worm in Woodwork. 
Srr,—Throughout the ground floor of my 
residence worms in the woodwork have done 
a considerable amount of damage. I have 
replaced joists and flooring as far as possible, 
but they have penetrated the door and 
window frames, also the staircase. Can any- 
thing be done to stop further damage? 
A, ©. -D. 
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ANSWERS. 

Exposed Houses and Damp Prevention. 
[Answers To ‘‘ WetsH Coast,”’ JUNE 8.] 
Sm,—A report from the Building Research 

Station is quoted in Zhe Builder, June 1, as 
stating that : ‘‘ No instance has been recorded 
of the failure of a properly constructed cavity 
wall to exclude damp.’’ And in the same 
article by Mr. B. Price Davies some useful 
advice as to remedies that may be applied 
when damp does penetrate through cavity and 
other walls is given. ‘‘ Welsh Coast’’ would 
be well advised to read this article and others 
of the same series. Tile hanging is an effec- 
tive but often very expensive remedy to apply. 
** Welsh Coast ’’ does not say whether the 
wall affected is gabled or under a hipped roof 
with overhanging eaves. Whether it is blank 
or pierced with window and/or door openings 
is also of importance in respect to a prescrip- 
tion for remedies. His best plan would be to 
call in a reliable builder and take his advice. 
R. T. 


Sm,—A facing of tiles would give protec- 
tion from the lim, A less expensive and 
a quite as effective remedy would be to give 
the whole of the exterior surface of the house 
a coating of a good waterproofing compound, 
fresh applications being made at regular in- 
tervals. <A tile facing, if made, should also 
be given a coat of waterproofing compound. 
WwW 


Sm,—Tile hanging with reliable tiles is a 
certain cure for porous external walls. 
Theoretically, an 11 in. wall is proof against 
penetration by driving rain, but it takes only 
a little carelessness in construction, both as to 
clearing wall ties, or faulty dampcoursing at 
lintols and reveals, to make such a wall as 
bad as a solid wall. Waterproofing by 
chemicals applied to the outside surface is a 
cheaper method, but this needs periodical 
renewal. PRoor. 

{A communication from Szerelmey, Ltd., 
has been forwarded to our correspondent.— 
Ep. ] 

Linoleum and Dry Rot. 
[Answers to “C. L. L.,’’ June 8.] 

Srr,—In cases such as this there should be 
no further risk taken. Let the linoleum be 
burnt, and make sure by this means that 
there is no further infection retained adjoin- 
ing the reinstated work. THOROUGH. 

Sir,—The linoleum could be prevented 
from affecting the new wood floors by scrub- 
bing the side which will be in contact with 
the wood with hot water and a strong soap. 
As an additional precaution, it can be pre- 
vented making actual contact with the wood 
by a layer of paper between the linoleum and 
the wood. W. E. W. 

[Replies from Everseal Products, Ltd., and 
Cuprinol, Ltd., have been forwarded to our 
correspondent.—ED. | 


Good Friday: Building Trade Customs. 
[Answer To ‘‘ NoRFOLK,”’ JUNE 

Srr,—As one in thie unfortunate position of 
practising on the borders of three counties, in 
which customs vary in this as in many other 
directions, I should like to make a plea, on 
the reminder of your correspondent’s letter, 
that some attempt should be made to arrive 
at a common code of practice throughout the 
country. It is full time that there should be 
a fresh drive to enrol all builders in a 
federation. BorDER. 


Quantity Surveyors’ Fees. 

[ANsweER To ‘ CouncrLior,”’ June 1.] 

[Our correspondent will find the informa- 
tion he requires in a leaflet which the Char- 
tered Surveyors’ Institution have issued :— 
“The Housing Act, 1923: Quantity Sur- 
veyors’ Fees and State-Aided Housing 
Schemes.”? Clause 6 runs: ‘‘ Measuring and 
making up account of variations consequent 
upon alterations :—l5 per cent. upon gross 
amount of additions on all houses; 1 per 
cent. upon gross amount of omissions on all 
houses; no charge shall be made for items 
omitted bodily from the bills of quantities.”’ 
Clause 9 reads :—‘‘ Remeasuring _ portions 
of the work, e.g., excavations, making-up of 
ground, drains, footpaths, fences, water 
mains, etc., the charge to be 2% per cent. 
on the work measured.’’—Ep. ] 
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THE WEEK IN PARLIAMENT 


Building Materials. 

Sm A. McLean asked the Minister of 
Health whether in view of the national house- 
building policy, he had urged the trades con- 
cerned to enlarge their capacity for producing 
more bricks, more tiles, more builders’ glass, 
and more baths, to replace supplies now 
imported; and what response had been made 
by the respective manufacturers. 

Mr. SHakesrearE said that the Minister 
was in constant touch with representatives of 
manufacturers and suppliers of building 
materials, and he understood that where 
necessary they had already taken or were 
taking steps to increase the productive capa- 
city of their works, 


Building Standards. 

Mr. GLEDHILL asked the Minister of Healtir 
if’ he would consider establishing some 
standard of house building, in order that pur- 
chasers of houses in different parts of the 
country might receive uniform value in 
material and labour. 

Mr. SHAKESPEARE said that the Minister 
was afraid he did not quite appreciate how 
his hon, friend’s object could be secured by 
governmental action. Perhaps if his hon. 
friend wished to carry the matter further he 
would communicate with the Department. 


Architects’ Registration Bill. 
The Architects (Registration) Bill has been 
read a second time in the House of Lords. 


Memorial to Pavlova. 

Sm G. Fox asked the First Commissioner 
of Works whether he would make a statement 
with regard to the proposal for the provision 
of a site in London for a memorial to the late 
Anna Pavlova. 

Mr. Ormssy-Gore said he understood that 
an international appeal for the funds neces- 
sary to provide a memorial to the late Anna 
Pavlova would shortly be made. He had been 
asked to allow its erection in one of the Royal 
Parks, and had come to the conclusion that 
the centre of the Rose Garden in the Inner 
Circle Garden, Regent’s Park, would provide 
an admirable setting. Both-the site and the 

roposed memorial, which would take the 
pwn of a fountain designed by Professor Carl 
Milles, of Stockholm, had been approved by 
the Royal Fine Art Commission. He deeply 
appreciated the ss gift of the foun- 
tain by a sculptor of world-wide reputation, 
not only for itself but also as a memorial to 
one whose art and personality gave enjoy- 
ment to so many thousands of our country- 
men. 


The Whitehall Buildings. 

_Mr. D. G. Somervitte asked the First 
Commissioner of Works if he could make any 
definite statement with regard to the date on 
which work on the new Government offices 
in Whitehall would begin; and whether it 
was proposed to clear away the existing build- 
ings gradually or to remove them in their 
entirety before any start was made. 

Mr. Ormssy Gore said that the decision 
whether or not the building was to be pro- 
ceeded with would he taken after sketch plans 
had been completed. It followed that no 
decision had yet been reached on the pro- 
cedure to be adopted for the execution of 
the work. 


Waterloo Bridge. 

Mr. Settry asked the Minister of Trans- 
port whether, in the event of the London 
County Council deciding to recondition 
Waterloo Bridge to take four lines of traffic 
as desired by the House, he would be pre- 
pared to consider with the London County 
Council the desirability of providing a new 
bridge in the neighbourhood of Charing 
Cross to meet the requirements of cross-river 
traffic. 

Mr. Sranuey said that he was, of course, 
always prepared to consider any proposals 
for improvement of cross-river traffic which 
might be put before him by the responsible 
highway authority. 
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THE BUILDING TRADE 


MATERIALS AND CONSTRUCTION IN THE LIGHT OF 
MODERN RESEARCH—XXIll 


By B. PRICE DAVIES, F.S.I., L.R.I.B.A., M.T.P.I. 


WEATHER RESISTANCE IN ROOF 
CONSTRUCTION. 


Fic. 30 shows the parapet at the top of a 
slope roof, and Fig. 351 is a far better form 
of weather-resistant construction. In France 
it is quite common to see boundary walls 
protected in this way. It is well to avoid 
fixing a wall-plate such as that shown in 
Fig. 50. Firstly, it will shrink and expand 
with moisture, and disturb the wall accord- 
ingly; secondly, it has no ventilation except 
on one face, and rot is the consequence. 
Both these points apply, to the wall-plates 
for floor joists as well. Thirdly, in the case 
of Fig. 30, it is in a position where deca 
from moisture in inevitable, and with suc 
decay the safety of the wall above is im- 
piired. Fig. 32 shows a junction of a slope 
roof with a higher wall, and two sets of con- 
ditions are here embodied in one drawing. 

The writer is convinced that, where ex- 
posed to much weather, slating, tiling or 
similar construction (which forms a break in 
the capillary path) is the best solution of 
this kind of problem of weather resistance. 
The photograph shown in Fig. 44 is an 
example of a “‘jump”’ in a roof carried out 
by the author during 1932. The tops of 
the slates are bedded to prevent movement or 
rattle, and the lead soaker has been given a 
coat of whitewash in order to make it plainer 
in the photograph. 

The writer agrees in not favouring stacke 
on hips, but if these are necessary, he recom- 





A DRIER & CH R. 
ALTERNATIVE 


mends two sets of slate damp-proof courses 
as shown in Fig. 33, and the rendering of 
the internal brickwork between the damp- 
courses in cement. It will be seen from the 
drawing that the weathering face of the 
bottom of the stack is horizontally opposite 
a portion of the internal wall plastering of 
the room within. With a gale driving rain 
on the external face and the capillary action 
of the brickwork, there is a line of damp 
attack possible. The two damp-proof courses 
confine this to the horizontal section between 
them, and the weakness is at the internal 
face referred to. 

It is possible to take continuous sheeting 
along the steps in the brickwork which is 
covered by flashings and rafters, but with 
stacks one has to remember the effect of 
moisture, running down from the top and 
inside the flue, with a saturated parging and 
brickwork as the result. 

A chimney-stack is best away from inter- 
nal plastering surfaces. This is not because 
a stack on the saddle of a roof is not so 
liable to saturation as the one on the hip, 
but it generally has a stretch of wall (in the 
roof void) between it and the room ceiling. 
In this stretch the drying effect of the heat 
of the flues operates, with the result that 
the downward capillary action of the 
moisture is checked by means of evaporation. 

Figs. 34 and 35 show the wrong and right 
way of making fillets, and the writer has 
seen proper cement fillets successful in 
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Storray Districts. 


weather resistance after lead flashings have 
failed. The lead should .be coated with a 
resilient mastic where the cement mortar is 
applied; with roof movements, this will 
allow the soaker to yield from its contact 
with the cement fillet. It is also to be 
borne in mind that cement causes lead decay. 

Figs. 36 and 37 show the inadvisability of 
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Fig. 44, Example of a “‘ Jump" in a Roof. 


filling up a party or dividing wall to the 
backs of the rafters, with a view to prevent- 
ing the spread of fire, which is a very rare 
occurrence. With a ridged roof resulting 
from timber shrinkage, as shown in Fig. 37, 
the slate joints open and the rain is driven 
in. It is better to keep the slating about an 
inch clear of the party wall, and the bedding 
(if required) to be done between the slates. 
The bedding of tiles, however, is the source 
of another damp trouble. 

Figs. 38 to 42 deal with verge protection, 
and are self-explanatory. The writer has 
used both verge capping and verge tiles in 
recent years, with good results. 

Fig. 43 shows a slated eaves suitable for 
a stormy district. The joint of plate, rafter 
and a tying ceiling joist makes for rigid 
construction. This is not the case when a 
coved ceiling is arranged, and the ceiling 
joists are secured higher up. The writer 
has seen the collapse of a good ceiling 
through roof movement recently, and the 
coved ceiling arrangement contributed to the 
result. 

The writer believes strongly in 44in. brick 
partitions being carried through the second 
stories of small houses in order to stiffen the 
building, and these form direct supports to 
the roofs. 

Except for the connection as shown in 
Fig. 43, ceiling joists should be kept inde- 
pendent of the roof. Otherwise wind 
pressures on the roof are transmitted to the 
ceiling joists, and cracked or falling ceilings 
are the result. This was the case with the 
coved ceiling referred to. The arrangement 
for closing the eaves is shown in Fig. 43, 
but this has the drawback of bridging the 
cavity and preventing an inspection of the 
cavity from the roof. When this is done, a 
D.P.C. should be inserted as shown. 

Fibre boards soften in the rain, and work- 
men put their feet through them, and for 
protection against driven snow on the walls, 
plywoods or matchboards are preferable. 

Lime mortar rendering under the slating is 
assisted with a good helping of hair, and 
the panel of rendering derives a good deal 
of support from the rafters, over which it 
should be well filled. The rendering of tiles 
is not recommended. 


Roof Construction. 

Figs. 45 to 56 deal with the constructional 
side of roof work; structural roof faults 
often mean failure in weather resistance. 
Fig. 45 indicates a good rule for fixing the 
collar tie or collar beam. The collar should 
not be higher than a third of the rise, and 
not half, as often indicated. With the latter, 
spreading walls are the usual result. Fig. 
46 explains itself, while Fig. 47 shows a 
method often advocated for securing the 
principal rafter to the tie beam. In a certain 
Royal Engineers. barracks they have fallen to 
positions shown by the dotted lines. Fig. 48 
shows a bolt instead; this acts as a dowel, 
and the result of shrinkage does not affect 
it nearly as much as the other. (The bolt 
can be reversed if it cannot be tightened in 
position.) The same is done for the collar 
beam joint of Fig. 49, but it has the disad- 
vantage of wnakaaibeg the sectional area 
of the timber. Fig. 50 shows the three- 
way strap, and the dotted lines A—B 
show the position of the bolt which, if 
added, would make a very strong joint. 

Fig. 51 shows the effect of arranging a 
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solid resistance midway between eaves and 
ridge. Shrinkage and yield of timber bring 
about the sags shown, and it is better to 
arrange such roofs as shown on Fig. 52, 
which has the intermediate support below 
the straight line of eaves to ridge. 

Slating is easier and closer with uniform 
sag as shown in Fig. 53, and where steel 
purlins are used, this is a decided advantage. 
The steel purlin has the nature of rigid re- 
sistance, though not to the extent of the 
wall, and to sag the rafters over it helps to 
keep the roof slate-tight over a period of 
many years. 

The writer has a liking for steel purline, 
particularly after a recent inspection of some 
he fixed twenty-six years ago. As shown in 
Fig. 54, timber plates can be bolted to them 
for securing the rafters, and with the nuts 
inside, these can be tightened after shrink- 
age. The steel purlins need not have the 
wooden plates projecting into party walls, 
and the writer has used them during recent 
years for hipped and valleyed roofs in the 
manner described on the sheet of drawings. 

Fig. 55 is a hardy repeat item of some 
building construction books; this untied roof 
is absolutely bad construction. It should not 
be shown other than as bad construction, 
because of its thrust action on the support- 
ing walls. 

Ini smal] buildings, if the roof void is re- 
quired to be clear of obstructing collars or 
ties, then Fig. 56 is a method indicating how 
it can be done. Here a ridge-beam extends 
from gable to gable, and supports the ridge. 
If machinery or apparatus is used in the 
room below, it is useful for suspending hoist- 
ing tackle for the moving shai of such 
apparatus. In this type of roof, the writer 
has used ridge-beams of timber, reinforced 
concrete and steel, but favours the last 
mentioned. 

Modern garage roof construction is on this 
principle, for a long lattice girder extends 
along as a ridge support. The valleys are 
supported from this ridge girder, leaving 
them without vertical supports, which is a 
great advantage in obtaining clear space. 


Air Infiltration. 


In the case of tests with wind velocities 
ranging from 5 to 30 miles per hour, the 
following results were observed :—That work- 
manship of brickwork had a marked effect, 
and that the class of mortar and brick had 
little influence. Gypsum plaster, if properly 
applied, stops all infiltration, and appears to 
be more effective on brickwork than with a 
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firring space (as behind lathwork). Oil or 
water paint on walls will reduce infiltration. 
Cavity wall construction is liable to cause 
air infiltration at shrinkage cracks of wood, 
such as at frames, skirtings and windows. 


Gales and Earthquakes. 


B.S.S. (449-1932) for the use of structural 
steel in building gives wind pressure for de- 
sign at a minimum of 15 Ib. per sq. ft. for 
the upper two-thirds of the vertical projec 
tion, with an additional 10 lb. per sq. ft. 
upon all projections above general roof level. 
On the sea coast and at other exposed situa- 
tions a further provision is necessary. It 
further states that if the height of a build- 
ing is less than twice its width and ade- 
quately stiffened by walls and floors, the 
effect of the wind can be neglected. 

We get an idea of wind pressure at ex- 
posed positions from the following records :— 
At Old Trafford, on October 26, 1928, the 
wind speed was 31 miles per hour. In 
America the wind effect is taken as 20 Ib. 
per sq. ft. for the first 500 ft. height, and 
an additional 2 lb. per sq. ft. for each sub- 
sequent 100 ft. height. 

With earthquakes, it is found that build- 
ings with flat monolithic foundations are 
better without being on piles than connected 
to hard strata by piles. In this way the soil 
has a cushion effect. 

Flexible structures, such as structural steel 
and wood structures, stand shock best, and 
are the most reliable. Reinforced concrete 
comes next, but masonry is dangerous. This 
principle applies to districts in this country 
which are subject to subsidence, such as 
colliery districts. In the St. Louis tornado, 
lime mortar walls offered no resistance, and 
walls of cement lime mortar on a 1:1: 4 
basis are recommended. In the same tornado, 
hipped roofs behaved well. 


Fireproof Construction. 


A B.S.S. for fire resistance is in prepara. 
tion. B.S.S. (449-1932) deals with the sub- 
ject to a limited extent, and the following 
few notes are taken from it. The casing of 
steelwork is to be solid void-filled brickwork 
of well burnt bricks or 1:2:4 concrete. 
The minimum thickness for external pillars is 
4 in. on all sides; for internal pillars, 2 in. 
ditto; for beams, 2 in. on vertical sides, 1 in. 
on upper surface, 2 in. on soffits, and in- 
creased to one-eighth of the maximum steel 
width where such widths exceed 16 in. (For 
20 in., steel width, then 2 in. of casing.) A 
useful publication of the Building Research 











FIG. 46 FIG 49. 


4,” Bolt through 
Teale GF Sections, 


Bolt acls 
as Dowel. 






shrimkat 
\ ae 
















MS 








FIG. 48 
ultimate position 


Bolt 
ofler skrinkage. 





Sg” 


oy 


Puri: Peefal for tod 
on 


reflers Purline. 





Auger hole in Centre 


aii 
Ea 








aoe: 


STEEL PURLIN 


For Hips & Valleys, the 
Steel Purlire is kept just 
Short of Hip and Valley 
Raflers. & the plete projects 
& forms the jomt 

Boll's can be imseried at 
each jornt. 
















1037 


Station gives additional information, which is 
incorporated in the following further notes. 

The accepted figure of maximum tempera- 
ture during a conflagration is 1,100 deg. C., 
and this is the basis of safe design for fire 
resistance. Solid wood floors or partitions 
are good to resist fire; they behave well in 
relation to other parts of the structure. The 
fire of a blazing petrol wagon in a ’bus 
station in the writer’s district twisted the 
steel columns and roof to a medley, but 9 in. 
by 9 in. wood columns were structurally un- 
scathed. 

In a fire, large units, such as large stones, 
are more apt to crack and break than smal 
units, such as rubble, masonry or bricks. 
Clay products, such as bricks or terra-cotta, 
behave well in a fire. Clinker-lime mortar is 
better than sand-lime mortar, and puzzolanic 
material in mortar or concrete assists in fire 
resistance. Red brick sand is particularly 

ood, and fire-brick sand gives good results. 
Free lime is a serious factor in deterioration 
of concrete during a fire. Well burnt brick 
aggregate is good, while blast-furnace cement 
and well graded and selected blast-furnace 
slag also gives satisfactory results. 

In reinforced concrete, or in concrete-cased 
steelwork heat contracts the concrete and 
expands the steel. The use of hollow tiles 
in floors of a celluloid factory was considered 
inferior to monolithic construction from the 
point of view of fire resistance. Solid plaster 
partitions are good for fire resistance, for 
heat insulation and for sound insulation. A 
24 in. solid plaster partition was found to be 
just as fire resistant as a 44 in. hollow plaster 
partition. For fire-resistant construction 
there is scope for reinforced brick walls. 





BOOK REVIEWS 


Knots, Ties and Splices. London: George 
Routledge and Sons, Ltd. Price 2s. 6d. net. 
The full title of this comprehensive and 

useful little work is ‘‘ Knots, Ties and Splices 

for Seafarers, Travellers, and all who use 

Cordage,” and it is a new edition, revised and 

re-written, of J. T. Burgess’s handbook, by 

Commander J. Irving. The. book has been 

expanded to include steel ropes and hawsers, 

and, with over 200 illustrations and practical 
notes on wire and wire splicing, it is an 
excellent guide not only to seafarers, but to 
builders and engineers and kindred interests. 

The clear description of the different kinds of 

knots, etc., illustrated is easy to follow, and 

the book as a whole is a model of its kind. 


Public Works, Roads and Transport Con- 
gress and Exhibition, 1933. Final Report. 
London: The Congress Organising Com- 
mittee, 84, Eccleston-square, S.W.1 
The Public Works Congress of 1933° was 

remarkable in many ways, and not least in 

regard to the very high standard reached by 
the numerous papers presented and discussed. 

This Report comprises the whole of the 

papers and the gist of the discussions, and 

makes up a handsome volume of more than 
ordinary interest, especially to all who are 
connected with public works. To encourage 
the presentation of papers of a high standard 
of usefulness, the organising committee 
offered medals and considerable monetary 
prizes, and a perusal of this volume con- 
yinces us that the money was very well 
spent. Most of the papers were adequately 
discussed, and the reporting of the discus- 
sions has been very well done, and lends 
much additional value to the whole work. 
The chief prize (gold medal and_one 
hundred guineas) was won by Mr. B. Price 

Davies, City Engineer, Bangor, North Wales, 

and the justness of the award is beyond 

challenge. The second prize (silver medal 

and fifty guineas) was taken by Mr. E. 

Tasker, of Gloucestershire, for his paper on 

‘Office Efficiency in a Highways Depart- 

ment ’?; and the third prize (bronze medal 

and twenty guineas) by Mr. G. Berry, of 

Nelson, for a paper on “ Present-day Con- 

ceptions of Sewerage and Sewage Treat- 

ment.”” The papers merit the distinction 
awarded to them and should be widely read. 
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STANDARDISED CONSTRUCTION 


APPLICATION TO REBUILDING SLUM AREAS. 


In a White Paper published recently it is 

roposed to pull down and clear away 60 
* e a number of houses as 254,753, and to 
build new accommodation for one and a 
quarter million people. Such a colossal pro- 
gramme has never been conceived before, and 
to render it possible it is felt that some 
reorganisation of methods and construction, 
involving standardisation, will be necessary. 
While mass production of entire structures 
has not so far met with any marked success 
either in this country or on the Continent of 
Europe, though it has progressed somewhat 
in the United States of America, yet ‘it is 
probable that progress in this matter is to be 
realised mainly in the standardisation of 
parts, such as doors, windows and fitments. 

Into this will also enter some standardisa- 
tion of plan applicable not only to one- and 
two-family houses of the approved housing 
scheme type, but also to tall blocks of flats 
where rehousing is intended in built-up areas. 
In the construction of these latter buildings 
considerable economy, not only of money but 
of time, is to be achieved by the use of 
forms of floor, partition and roof construc- 
tion, which, being composed of units as a 
basis of their formation, can be produced in 
certain standard sizes as to length, thickness 
and height. Into such types of construction 
it is reasonable to suppose that steel will 
enter largely, and the steel industry, in 
anticipation, has, through the agency of the 
Britis Steelwork Association, set up a 
Council of Research on Housing Construction 
under the Earl of Dudley. 


It is recognised that the problem of supply- 
ing satisfactory accommodation in such build- 
ings is mainly an economic one; and in the 
erection of commercial and industrial build- 
ings this aspect of the matter has already 
received attention with definitely beneficial 
results. It has been recognised there that 
the success of a building as a financial pro- 
position depends on its power to maintain 
the rental value on which its inception was 
based; and in the housing-flats this principle 
has application in that, whilst the rental 
must be one which represents a reasonable 
proportion of the tenants’ wages, it must 
also represent in the aggregate a sum ein- 
bracing a reasonable return on the capital 
invested and a reasonable profit. 


‘Therefore, whilst steelwork renders these 
desired ends more possible of attainment, 
especially when used in conjunction with 
certain new methods of floor, wall and roof 
construction, yet it is felt that the solution 
of the problem of rehousing in tall blocks of 
flats lies to a great extent in the conduct of 
the operations of building on the job itself. 
It is feared that such forms of construction 
will not be entirely successful without some 
very definite reorganisation of the actual 
building operations of each separate build- 
ing. Some such organisation as that em- 
ployed in the erection of the new Devonshire 
House is referred to. For though factory 
production of standardised parts is helpful 
in reducing costs, not only in the cost of the 
parts themselves, but also in the time saved 
in handling and erection, and whilst the 
factory costs may not appear in the estimated 
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cost per cubic foot of any new form of con- 
struction proposed, they will inevitably have 
to be borne in part if not in toto by the 
buildings erected, Consequently, a very great 
part of the reduction in costs anticipated, 
and quite rightly so, from the employment 
of such standardised forms and materials, 
must be derived from organisation of the 
work on the jobs and in the factory, which 
results in a very definite saving of time on 
the job, in addition to that saving of time 
resulting from the increased ease of handling. 


It is not necessary to look abroad for these 
new forms and methods of construction—we 
have many such ready to hand here in Eng- 
land. For example, there are several excel- 
lent new types of floor construction, the use 
of which will effect considerable saving, and 
further, the construction principles of which, 
if applied with the necessary and appropriate 
modifications to walls and roofs, would form 
the basis of a very serviceable construction, 
and at the same time result in the extension 
of the saving effected in the floors to the 
uther parts of the building mentioned where 
such construction was used. 


New Floors. 

Perhaps one of the greatest developments 
in building construction during recent times 
has been the formation of floors for buildings 
of the types now under consideration; and 
an outstanding feature of these is that as 
research and experience develop, so the type 
of construction grows lighter and more sim- 
plified, tending to greater economy of 
material and also to saving of time in 
handling. 


Further than this, it is probable that the 
floor which will be most successful and most 
generally used will be that one which is not 
only the simplest to erect but also the 
simplest to pull down. We live in times of 
rapid progress, and what serves to-day will 
no longer satisfy to-morrow. Our needs 
change, and if we are to keep pace with 
progress we must reconcile ourselves to the 
surrender of the old idea that we are build- 
ing for all time. 


Consequently, that form of construction 
which will have the greatest vogue in the 
erection of the tall flat buildings now pro- 
posed will be one which is most easily 
handled in erection and demolition also; for 
the solution of the housing problem is not so 
much the erection of buildings with the 
intention that they may. last for centuries, 
but that, whilst sufficiently sound to meet 
the constructive needs of the present, they 
= also be economically replaced as sanitary 
and other requirements render them out of 
date and therefore uneconomic. 


This does not mean that jerry building is 
advised; but that the form of construction 
that will meet most satisfactorily the needs 
of the present will be one which, whilst 
having all the requisite strength and dura- 
bility, does not derive those qualities at the 
expense of wasted time and money in its 
removal when such becomes necessary owing 
to the further progress in the demands of 
the authorities in the by-laws, sanitary and 
structural, and the progress in planning 
arrived at from time to time as the result 
of experiment and experience. 

Consequently, whilst some form of a com- 
bined use of steel and concrete has become 
accepted as supplying the requirements as te 
strength and durability, the degree of de- 
velopment in permanency to which poured 
reinforced concrete has arrived at the present 
time would seem excessive for the compara- 
tively temporary nature of the demand. 

But whilst the reinforced concrete building 
proper is almost indestructible except by 
blasting, there are certain methods of con- 
struction, consisting of pre-cast units, which, 
though in themselves each formed of rein- 
forced concrete, depend for their maintenance 
in position, when erected in a building, not 
upon the homogeneity of a solid mass, as in 
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poured reinforced concrete, but rather on 
some interlocking device, which, under the 
stresses set up on them when erected, in- 
creases the strength of hold of one unit on 
that next to it in proportion as the stress 
is increased; and in consequence, when such 
stress is removed, the hold of the interlock- 
ing device is weakened to such a degree that 
the separation of the units becomes a work 
requiring no more energy than was used in 
their assembly. : 

Such a principle is exemplified in a new 
floor known as the Rapid Pre-cast Floor. 
This consists of pre-cast girders as units, 
factory produced, which can be cast in any 
length required; and when laid between sup- 
ports—either steel, brickwork, masonry, or 
concrete—they form by virtue of their pre- 
east section an interlocking joint, which on 
the top flange leaves a V-groove for the re- 
ception of cement grouting. 

The section of the unit is that of a steel 
I-beam, but is made of concrete reinforced 
with steel rods, and having the right-hand 
upper flange rather longer than the left to 
form a shoulder under a chase cut in its 
upper surface, in which the left-hand flange 
of the unit laid next to i€ rests, when laid 
to form a floor. By this means support is. 
given by each unit to that next to it, and 
as the bottom flanges form a flush joint one 
against the other, there can be no escape 
from the interlocking joints of the upper 
flanges so long as strength of the units is 
that calculated as necessary to keep them 
rigid under the maximum load that they may 
be valled upon to support. At the same time, 
should any subsidence occur in the floor for 
any reason, thus setting up a tendency for 
the flush joints between the lower flanges to 
gape, the upper surface of the chase cut in 
the shoulder supporting the left-hand flange 
of the next unit, being bevelled to slope 
downwards away from the vertical centre 
line of the unit, the final result of such sub- 
sidence must be to cause the flush joints at 
the bottom to close up again lightly. 

The interlocking chase is formed having its 
upright side also bevelled, but from right to 
left upwards towards the centre line of the 
section, thus leaving a V-shaped ve when 
two units are laid in position. This V-shaped 
groove is run in with cement grout, which 
then forms a wedge —s the same re- 
sistance to the strain set up by weight that 
is — by the wedge-shaped blocks in 
an arch. 

The units being in I-beams, there is thus 
formed between each one when laid a cavity, 
along which pipes and wires may be run 
without cutting away, which cavity of itself 
affords resistance to the conduction of sound 
and the transmission of heat and cold. 


Factory Production. 

The unit is a factory product'of a very 
simple construction, being cast in moulds to 
any required length in an operation which 
requires only three men to perform, and 
takes no longer than six minutes from start 
to finish. The reinforcement rods are laid in 
the mould with the dry-mix concrete sup- 
plied ready and of the requisite proportions ; 
and the operation of tamping the concrete 
then performed by a special electrically 


driven device so designed as to produce homo- 
geneity of consistency of the finished product 
throughout its length. 


The unit is then 
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turned on its side in the mould in order that 
the chase may be cut in the flange, and it 
is then lifted from the mould to the drying 
racks where it is left to set. 

Thus it will be seen that, when ordered of 
the required lengths, no cutting or trimming 
for chimneys, stairways, lift wells or pave- 
ment lights is required to be done on the 
job; and the operation of laying a floor can 
be performed by unskilled labour, as it con- 
sists merely in laying side by side the units 
ind afterwards in pouring the grout into the 
V-joint already described. No shuttering 
nor strutting is required, and consequently a 
floor can be laid with remarkable rapidity, 
and, what is of even greater importance In 
the speeding up of the general construction 
of the building is the fact that the floor 
can be loaded to its full specified load imme- 
diately it is laid. 

Any fixing blocks, plugs or bolts required 
can be laid in the V-joint and run in with 
the grout, and the sub-floor so formed may 
be finished with any and all the surfacings 
in general use, 

In demolition, all that is required to be 
done in order to lift out the units is to cut 
the cement grout, and as this operation can 
be performed without injury to the units 
themselves they can be used again if re- 
quired. Consequently, it will be seen that 
this type of factory-produced floor fulfils the 
requirements as to economy of time and 
labour in its highest degree; and, in addi- 
tion, its use results in a building, so far at 
least as the floors are concerned, which, 
though of requisite strength, is elastic in the 
sense that it can be readily dismantled. 
Further, there seems no reason why this 
principle of construction should not be 
applied, with certain modifications as to 
flange chasing, to the vertical filling-in of walls 
between the girders of any steel building. 


IMPORT DUTIES ON 
MATERIALS. 


Tue Import Duties Advisory Committee 
give notice of application for an increase in 
the import duty on :— 

Tron and steel (including alloy steel) of the 
following descriptions: Bars and rods of all 
kinds (other than wrought iron produced by 
puddling with charcoal from pig-iron smelted 
wholly with charcoal); angles, shapes and 
sections of all kinds, whether fabricated or 
not; hoop and strip of all kinds (other than 
hot-rolled strip over 10 in. wide in coils 
weighing more than 3 cwt. and band-saw 
strip 34 in. wide and over and from 19 to 12 
gauge in thickness). Spring-blind rollers and 
their component parts and accessories. Cork 
insulating pipe covering, cork blocks, slabs 
and squares. 

They also give notice of application for a 
reduction of the additional duty on the fol- 
lowing manufactures of cork :—Discs not 
exceeding 1,4 in. in diameter and not exceed- 
ing 73 in. in thickness; blocks, slabs, sheets, 
squares, boards and tiles; rings and washers; 
insulating pipe covering, etc. 

Any representations which interested parties 
may désire to make in regard to these appli- 
cations should be addressed in writing to the 
Secretary, Import Duties Advisory Com- 
mittee, Caxton House (West Block), Tothill- 
street, Westminster, London, §.W.1, not 
later than June 23. 


Royal Sanitary Institute. 

The Health Congress of this Institute will 
open at Bristol on July 9, under the presi- 
dency of Dr. Stanley H. Badock, LL.D. 
There will be six sections and five conferences. 
Papers to be presented on Friday, July 13, 
in Section B (Engineering, Architecture and 
Town Planning), are: ‘‘ Water Supply,’’ by 
Mr. J. F. Haseldine; ‘‘ Sanitation in Modern 
Architecture,’ by Mr. Edmund Mathews, 
F.R.I.B.A.: and ‘“ Planning as the Basis of 
Proper Sanitary Conditions,’’ by Mr. W. R. 
Davidge, F.R.I.B.A., P.P.T.P.I., On the 
same day the Minister of Health will speak 
on housing. The programme is obtainable 
from 90, Buckingham Palace-road, S.W.1. 
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Time for Claiming Alteration in Valuation 
List. 

A Drvisionat Court, in the case Lipton, 
Ltd., v. Assessment Committee of Borough 
of Shoreditch (Weekly Notes, June 2), has 
delivered an important decision as to the time 
at which an alteration in the supplemental 
valuation list can be claimed under the 


Valuation (Metropolis) Act, 1869. The claim 


related to certain premises in Shoreditch 
which the occupiers claimed were industrial 
hereditaments, but which had not been in- 
cluded as such in the special list made in 1929 
for the purposes of the Rating and Valuation 
(Apportionment) Act, 1928. The occupiers 
had objected to the omission before the assess- 
ment committee, but the objection had been 
disallowed by the committee, and an appeal 
to quarter sessions in November, 1929, was 
dismissed, but subject to the stating of a 
special case. In the quinquennial valuation 
list made on May 24, 1930, which came into 
force on April 6, 1931, the hereditament was 
entered as not being an industrial heredita- 
ment and was assessed accordingly, but on 
April 23, 1931, the special case was heard in 
the High Court and the appeal was allowed, 
and it was ordered that the hereditament 
should be entered in the special list as an in- 
dustrial hereditament, and the court of quar- 
ter sessions directed the special list to be 
amended. Subsequently the decision of the 
High Court was affirmed by the Court of 
Appeal. On April 23, 1932, the rating 
authority, acting under section 46 of the 
Valuation (Metropolis) Act, 1869, deposited a 
supplemental valuation list, in which the 
above hereditament was not included. The 
occupiers had taken no step before the list 
was deposited to claim that the hereditament 
should be treated as an industrial heredita- 
ment under section 70, subsection (4) of the 
Local Government Act, 1929, but on May 13, 
1932, they sent a formal claim to that effect, 
and gave notice of objection to the list. The 
assessment committee disallowed this objec- 
tion and refused to alter the list by including 
the hereditament as an industrial heredita- 
ment, but the court of quarter sessions gave 
judgment in favour of the occupiers, This 
was an appeal by the assessment committee 
to the High Court, and the Divisional Court 
affirmed the decision in favour of the occu- 
piers. 

The first point to be decided was whether 
under section 70, subsection (4) of the Local 
Government Act, 1929, which refers to the 
Rating and Valuation (Apportionment) Act, 
1928, a claim could be made after the supple- 
mental list was deposited, and the Court held 
that, as no precise time was stated in the 
subsection, the formal claim here made on the 
same day as the objection was in time. 

The second question went to the root of 
the matter, as section 46, subsection (1) of 
the Valuation (Metropolis) Act, 1869, pro- 
vides that the supplemental list shall show 
‘‘all the alterations that have taken place in 
the preceding twelve months in any ot the 
matters stated in the valuation list, but shall 
contain only the hereditaments affected by 
such alterations,’’ and it appears to have been 
contended that as the decisions of the High 
Court and Court of Appeal had effected no 
alteration in the hereditament itself, it did 
not fall within that subsection; but the Court 
held that the effect of the decisions that the 
hereditament entered as non-industrial was to 
be treated as industrial, which affected the 
net annual value, was an alteration within 
the subsection, and the hereditament should 
have been included in the supplemental list. 
The case is at present only reported as a head- 
note. 


Skilled Employment and Apprenticeship 
Association. 

We have received a copy of the twenty- 
eighth annual report of this Association, 
which continues to do useful work in placing 
boys and girls, on leaving school, in useful 
occupations. Subscriptions, which are 
urgently needed, shanld be sent to the Hon. 
Treasurer, 75. Denison-road, Vauxhall 
Bridge-road, S.W.1. 
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LAW REPORTS 


Kine’s Benen Division. 
Before Mr. Justice RocHe. 


ACTION BY BUILDERS AGAINST 
TIMBER MERCHANTS. 
Arthur B. Wright, Ltd., v. Jenson and Sons, 
Ltd. 


This was an action by Messrs. Arthur B. 
Wright, Ltd., builders, of Clasket Gate, 
Lincoln, to recover from the defendants, 
Messrs. Jenson and Sons, Ltd., timber im- 
porters and merchants, of St. Clement’s, 
Norwich, damages for alleged breach of con- 
tract on the sale of scaffold poles. 

The litigation arose over an accident which 
occurred at Lincoln in September last year, 
when a workman named John Nixon was 


killed and two other men were injured 
through the collapse of some _ scaffolding 
erected in the interior of the Hannah 


Memorial Methodist Church. 

Mr. Cave, K.C., for the plaintiffs, said that 
four of the scaffold poles were ordered by 
them from the defendants, and were 
afterwards delivered at the church for use by 
the plaintiffs in the erection of scaffolding. 
On September 14 last year one of these poles 
snapped, causing part of the scaffolding to 
collapse, when Nixon was injured, dying 
next day from his injuries, and two other 
workmen were injured. As a result of the 
accident, plaintiff had had to pay to Nixon’s 
widow and the two other men who were 
injured over £600 as compensation, and this 
sum they now claimed to be indemnified 
by the defendants. There was, said counsel, 
a rotten patch in the pole in question which 
was difficult to see, and which nobody but 
an expert could have detected. The pole, he 
said, ‘‘ snapped like a carrot.’’ 

The defence was a denial of liability. They 
(the defendants) contended they were under 
no duty either to test the poles or to inform 
the plaintiffs that they had not tested them 
for strength or soundness. They also con- 
tended that the scaffolding collapsed owing 
to the negligenco of the plaintiffs in allowing 
the poles to be used without removing the 
bank and by using an insufficient number of 
poles in the erection of the scaffolding. 

After hearing the evidence, his lordship 
gave judgment for the defendants. He said 
he came to the conclusion that the pole was 
perfectly sound and to all appearance 
was composed of perfectly sound wood. He 
arrived at that conclusion because of the 
evidence given by the witnesses for the 
defence and because of the evidence of his 
own eyes. He accordingly gave judgment 
forthe defendants with costs. 


CuHaNcERY DIvisIon. 
Before Mr. Justice Eve. 


Trade Mark of Slates. 


This was an action of Old Delabole Slate 
Company, Ltd., against the North Cornwall 
Brick Company, Ltd., on a motion for judg- 
ment. 

Counsel for the plaintiff company said they 
were asking for an order in accordance with 
certain agreed minutes. The plaintiffs set out 
their title to quarries in Delabole, and they 
claimed that ‘‘ Delabole ’’ or ‘*‘ Old Delabole ”’ 
was their trade name or names for slates from 
those quarries. 

Mr. Burrell, for the defendants, said he 
agreed to the order asked for. 

Mr. Justice Eve: This is a trial of the 
action ?—Counsel said that was so. 

His Lordship said there would be judgment 
for plaintiffs in accordance with the agreed 
minutes, 


Clerk of Works Required. 

Smethwick Corporation require a Clerk of 
Works for alterations and additions to build- 
ings at Crocketts-lane Council School. Salary 
£6 per week. Applications by June 23. to 
Mr. 8. Childs, Director of Education, 215. 
High-street. 
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NEW BUILDINGS 


ACTON.—Suoprs, erc.—Plans have been 
submitted to the T.C. by Messrs. J. Stanley 
Beard and Bennett, architects, 101, Baker- 
street, W.1, for the development of the site at 
the corner of Gunnersbury-lane and Bollo- 
lane, opposite Acton Town District Station, by 
erection of 6 shops and 2 kiosks, with maison- 
ettes over, at the corner of Gunnersbury-lane 
and Bollo-lane, a group of 14 garages at the 
rear, and a block of flats on the Bollo-lane 
frontage. 

BARNET.—ResvuiLpinc.—Messrs. Marshall 
and Tweedy, FF.R.1I.B.A., 4, Cavendish-place, 
W.1, are the architects for a rebuilding scheme 
in High-street, Barnet. The contract has been 

laced with Messrs. E. and J. Cotton, Ltd. 
he premises, when completed, will consist of 
shops with flats over. 

BECONTREE. — Exrensions.—Are contem- 
plated by the Advance Laundries, Lid., 
40, Oxford-street, W.1, to their recently- 
completed laundry at Chitty’s-lane. Tenders 
will be invited shortly. The architect is Mr. 
Dudley P. Hayworth, F.R.I.B.A., 27, 
Clement’s-lane, E.C.4. 

BECONTREE.—Factory.—Messrs. Lewis 
Berger and Sons, Ltd., 203, Morning-lane, 
E.9, are to have a factory erected on the east 
side of Lymington-road. 

BETHNAL GREEN.—F tats.—Plans have 
been prepared for a further block of working 
men’s flats on the Nag’s Fields estate for the 
Nag’s Head Housing Society, Ltd. The archi- 
tect is Mr. Ian B. i Hamilton, F.R.1.B.A., 
16, Old-buildings, W.C.2, and the builders are 
Messrs. Gee, Walker and Slater, Ltd., 32, St. 
James’s-street, S.W.1. 

BLACKHEATH.—Reconstrvuction.—Of pre- 
mises at Blackheath-hill, S.E., is proposed by 
the White Line Laundry Co. The plans are 
by Messrs. Knapp-Fisher, Powell and Russell, 
4a, Lower Belgrave-street, W.1. 


BOROUGH.—Pustic-Hovuse.—The Wenlock 
Brewery Co., Ltd., Wenlock-road, N.1, have 
accepted the tender of Messrs. Horace V. 
Clogg, Ltd., 159, Hanbury-street, Spitalfields, 
E., for the rebuilding of their ‘‘ Hole in the 
Wall” public-house, 204, Borough High- 
street, S.E. The architect is Mr. W. G. 
Ingram, F.R.I.B.A., 4, Verulam-buildings, 
Gray’s Inn, W.C.1. 

CAMBERWELL.—Burtpinc.—Mr. W. G. 
Cooper, Brook House, Upper Heath-lane, 
Dartford, is the builder for the erection of a 
—s on the south side of Neate-street, 


CORNHILL.—Orrices.—The contract for 
the block of offices at Nos, 28, 29, and 30 for 
the Scottish Widows’ Fund Life Assurance 
Society, has been secured by Messrs. Trollope 
and Colls, Ltd., 5, Coleman-street, E.C.2. 
The plans have been prepared by Messrs. W. 
— Green and Partners, 5, Pickering-place, 

DEVONSHIRE-CLOSE —Ftars.—In connec- 
tion with the paragraph which appeared in our 
last issue, we stated that a contract was let 
to Messrs. The Anglo-Scottish Construction 
Co., Ltd. This is incorrect, as the contract 
has been placed with The London and West 
End Property Development Corporation Co.. 
Ltd. The architects are Messrs. Marshall and 
wT FF.R.LB.A., 4, Cavendish-place, 

DULWICH.—Hovsgs.—Messrs. T. Rider 
and Son, Ltd., 181, Union-street, 8.E.1, are 
the builders for houses upon the site of 95, 
Dulwich Village. 

EALING.—Esrate.—Messrs. Clifford and 
Clifford, Ltd., 28, Ealing-road, Wembley, have 
prepared P= for the development of the Peri- 
vale Park Estate, where 1,200 houses are to 
be built. The builders are Messrs. R. Lan- 
caster and Sons (Cleveleys), Ltd., 30, Ealing- 
road, Wembley. 

GRAY‘S_ INN-ROAD.—Exrensions. — To 
their printing works in Gray’s Inn-road, Wil- 
son-street, and Gough-street, W.C.1, are con- 
templated by the ‘‘ Daily Sketch ’’ and ‘‘ Sun- 
day Graphic,” Ltd. The architect is Mr. 
L. A. Culliford, F.R.I.B.A., 58, Theobalds- 
road, W.C.1. 

GUILFORD-STREET. — Buitpinc. — The 
Holborn B.C. has approved an _ applica- 
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tion from Messrs. Marshall and Tweedy, 
Cavendish-place, W.1, for consent to the erec- 
tion of oriel windows and porches to a pro- 
posed building on the site between Nos. 51-52, 
and abutting on Queen-square. 

HACKBRIDGE. — Extensions. — Messrs. 
Chamberlain and Willows, 23, Moorgate, 
E.C.2, are preparing plans for further develop- 
ments, including a ground-floor manufacturing 
unit for the Standard Upholstering Co., Ltd., 
of Hackbridge, Surrey. 

HACKNEY.—REDEVELOPMENT.—The Gov- 
ernors of St. Thomas’s Hospital have applied 
to the L.C.C. to re-purchase 38 and 40, Mare- 
street, for redevelopment of part of their 
estate. 

HANWELL.—Homz.—The L.C.C. has 
approved £36,500 in respect of the erection 
and equipment of a nurses’ home at the 
mental hospital. 

HARROW.—Apopitions.—The U.D.C. has 
appointed a committee to consider the erec- 
tion of a permanent maternity and child wel- 
fare centre at South Harrow; the provision 
of a maternity and child welfare centre in the 
Stanmore North Ward; and additions to the 
existing isolation hospital at Honeypot-lane, 
Stanmore. 

HARROW WEALD.—Suaops, etc. — The 
U.D.C. has sanctioned shops at a junction of 
Shaftesbury-avenue and Roxeth Green-avenue 
by Messrs. A. S. Franklin, builders, Harrow; 
houses on Elms-road, White Gate estate, by 
Mr. N. W. Chappell; shops and __ business 
premises on Jand south of Kenton-lane and 
west of L.M.S. Railway near Belmont Halt, 
for Messrs. Ruddock and Meighan, of Weald- 
stone; and for houses on Kynaston Court 
estate (west portion), Harrow Weald, for 
Messrs. Paul Harrison and Co., Ltd., builders, 
Harrow Weald. 

HAYMARKET.—Premises.—Are now being 
erected next to the Haymarket Theatre, 
S8.W.1, ‘by Messrs. H Neal, Ltd., 27, 
Green-lane, Northwood. The architects are 
Messrs. Robert Angell and Curtis, 133, 
Regent-street, W.1. 

HENDON.—Appitions.—The Metropolitan 
Police propose to build a large block, to be 
called Peel House Training College, at the 
new Police School. The plans are by 
H.M.O.W., Whitehall, S.W.1. 

ISLINGTON. — Mopernisation. — The 
L.C.C. has recommended £14,185 for the 
modernisation of eight wards, improvements 
in sanitary accommodation and the provision 
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of additional accommodation for nursing staff 
at Holborn and Finsbury institution, Shep- 
herdess-walk, N.1. 

ISLINGTON.—TeENneEmeEnts. — Messrs. Hen- 
dry and Schooling, F.R.1.B.A., of 6, Bedford- 
row, W.C.1, have prepared plans for a block 
of fifteen tenements to be erected at Wynford- 
road for the Islington Housing Association. 

JERMYN-STREET.—Repuitpine.—The de- 
molition of premises in Jermyn-street and 
Duke-street, S.W.1, is in the hands of the 
Greenham Demolition Co., Ltd., London- 
road, Isleworth, preparatory to the building of 
blocks of shops, showrooms and flats. he 
architects are Messrs. Yates, Cook and Darby- 
shire, 43, Great Marlborough-street, W.1. 

KENSINGTON.—Ftats.—The L.C.C. have 

approved the building of a block of 100 flats 
at Vicarage-gate, Church-street, W.8. The 
contractors will be Messrs. Wilson Lovatt and 
Co., Ltd., Abbey House, Victoria-street, 
S.W.1. The plans are by Messrs. Murrell 
and Pigott, FFJR.I.B.A., 44, Bedford-row. 
W.C.1. 
KENSINGTON.— Warenouss.— The L.M. 
and §.R. Co. have accepted the tender of 
Messrs. Charles Booth and Son, 139, Clayton- 
road, Lidgett Green, Bradford, for a ware- 
house at their goods depot, W.14. The plans 
are by the company’s 60 Mahe Department, 
Euston Station, N.W.1. 

KING WILLIAM - STREET. — Susway. — 
The City Corporation recommend at £45,000 a 
subway at the junction of King William-street, 
Cannon-street and Gracechurch-street. The 
construction of the subway is to be carried out 
by the London Passenger Transport Board on 
the understanding that tenders will be ob- 
tained for the work and submitted to the 
Corporation for approval. 

LAMBETH.—Bouitpine.—Mr. P. A. Hamil- 
ton, L.R.I.B.A., 69, Kennington Oval, S.E.11, 
has prepared plans for a building at the rear 
of 17, St. Mark’s-road, next to ton absees 

LAMBETH. — Warenouse. —Mr. P. ; 
Hamilton, L.R.I.B.A., 69, Kennington Oval, 
§.E.11, is the architect for a warehouse at 2-6 
(even), Holyoak-road, S.W. 

LEWISHAM.—Scuoot.—The L.C.C. has 
decided to provide additional elementary 
school accommodation and are ‘proposing to 
purchase a site on the Hall Park estate for 


MAIDA VALE.—Ftats.—Plans_ have been 
prepared by Mr. F. Scarlett, A.R.I.B.A., 5, 
Ravmond-buildings, Gray’s Inn, W.C.1, for a 
biock of flats at Nos, 44-54. 

NORTH CHEAM. — Resuripine. —Of the 
** Woodstock ’’ public-house in London-road 
owned by the Royal Brewery egg a 
Ltd., Park-street, Southwark, S.K., is pro- 
posed, tenders now being under consideration. 
The architects are Messrs. Nowell Parr and 
Son, 42, Cranley-gardens, South Kensington, 
S.W. 

OLD BROAD-STREET. — Banx. — The 
National Provincial Bank, Ltd., 15, Bishops- 
gate, E.C.3, are to build new premises at Nos. 
20-22. The bank architect is Mr. F. C. R. 
Palmer, F.R.I.B.A. 

PECKHAM RYE.—Saors.—Mr. J. J. Joass, 
F.R.I.B.A., 40, St. James’s-place, 8.W.1, is 
the architect for shops upon site at Peckham 
Rye Station to abut upon Blenheim-grove and 
South-grove. No building contract has yet 
been placed. 

RADLETT.—Hovses.—Radlett is to have a 
new housing estate of 1,000 houses. This de- 
velopment is the result of the purchase by Sir 
Arthur du Cros of Newhberries Park estate. 
Radlett. Messrs. Duncan B. Gray and 


Partners, auctioneers, of 129, Mount-street. 
W.1, are connected with the scheme. No 
architect has yet been appointed. 


REGENT‘S PARK.—F.ats.—It is proposed 


to build a block of high-class flats on the 
site of Stoneleigh Hall. 
prepared by Messrs. Wimperis, Simpson and 
Guthrie, 61, South Molton-street, W.1. 


The plans have been 


ST. PANCRAS.—Dwetines.—The L.C.C. 


has placed a contract with Messrs. A. E. 
Symes, Ltd., Carpenter’s-road, Stratford, E., 
at £30,062, for 61 dwellings on the Ossulston 
estate. 


SANDERSTEAD. — Fire Sration. — The 


Coulsdon and Purley U.D.C. has reappointed 
a sub-committee to examine and consider the 
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details of the plans and estimates prepared by 
the surveyor for the erection of a fire sub- 
station at Sanderstead. 

SANDERSTEAD.—Hospitat.—The Coulsdon 
and Purley U.D.C. are proposing to purchase 
a site in Onslow-gardens, as a hospital site. 

SANDERSTEAD.—Hovusss. — The Coulsdon 
and Purley U.D.C. has approved plans sub- 
mitted by Messrs. 8. P. Chapple and Co. for 
1 detached house, 11 pairs of semi-detached 
houses, 12 blocks of 4 houses, in Limpsfield- 
road. 

SELSDON.—SHowroom.—The plans _ sub- 
mitted for a motor showroom, with flat over, 
at 139, Addington-road, by Mr. R. Bailey, 
have been approved ‘by the Coulsdon and Pur- 
ley U.D.C. 

SHEPHERD’S _- BUSH.—Suors.—The St. 
James very taly | Co., Ltd., are connected with 
a scheme for lock-up shops at the corner of 
Westway and Wood-lane, W.12. Mr. H. 
Winder, 10, Kingly-street, Regent-street, 
W.1, is the architect. 

SOUTHALL.—Batu.—The U.D.C. are pro- 
posing the erection of a swimming bath at 
North Side. The surveyor is to prepare a 
draft scheme. 

SOUTHGATE.—Ftats.—Plans have been 
prepared by Mr. H. St. J. Harrison, 
F.R.1.B.A., 5, Verulam-buildings, Gray’s Inn, 
W.C.1, for a block of 75 flats at Southgate 
High-road, 

STANMORE.—Suors.—The Harrow U.D.C. 
has approved applications from Messrs. 
Stanley Hicks and Son, 300 High Holborn, 
W.C.1, for lock-up shops with flats over at 
Manor House estate, Church-road, Stanmore; 
Messrs. Lambert and Cooke, builders, Weald- 
stone, for self-contained flats on land east side 
of Harrow View, Pinner; and Messrs. Hub- 
worth Trust Co., Ltd., five blocks of four 
flats each on land east of Moss-lane, Pinner. 

STEPNEY.—Appit1ons.—The B.C. has ap- 
proved additions at St. Bernard’s R.C. Central 
School, Baker-street, from plans prepared by 
Mr. John E. Sterrett, A.R.I.B.A., 27, 
Buckingham-gate, S8.W.1. 

STREATHAM. — Housss. — The Lambeth 
B.C. has approved the application of Messrs. 
Wates (Streatham), Ltd., 98, London-road, 
Mitcham, for the erection of houses with bay 
windows, etc., also garages, on site of ‘‘ New- 
stead,’’ Leigham Court-road, S.W. 

SURBITON.—Fiats.—The Bell Property 
Trust, Ltd., 115, Park-street, W.1, are to 
develop the Park Side estate by building 
about 50 high-class houses. The architects are 
Messrs. Toms and Partners, 115, Park-street, 
W.1. 

UPPER GLOUCESTER-PLACE. — Sxops.— 
And flats are to be erected on a site in U 9 
Gloucester-place and Marylebone-road, N ‘f 
Contracts have not yet been settled. The 
architects are Messrs. T. P. Bennett and Son, 
41, Bedford-row, W.C.1. 

WALTHAMSTOW. — Factory. — Messrs. 
Chamberlain and Willows, 23, Moorgate, 
E.C.2, are preparing plans for a factory for 
the Adhesive Plaster Manufacturers. 

WEMBLEY.—Appitions.—Mr. H. Ken- 
chington, F.R.I.B.A. 108, Hi h-road, is the 
architect for alterations and additions to 191, 
East-lane, at the corner of Harrowdene-road. 

WEMBLEY.—ExtTEnstons.—Messrs. Healey 
and Baker, 29, George-street, Hanover-square, 
W.1, are the surveyors to Messrs. Boots, who 
propose to extend their premises at 117, High- 
road. 

WEMBLEY.—Hovsss.—The U.D.C. has 
passed plans submitted by Messrs. Harrison 
and Morgan, builders, Lyndhurst, High-street, 
Edgware, for 231 houses, 52 flats and 18 
garages on the Kingsbury-rise estate. 

WEMBLEY.—Houssgs.—Messrs. F. and C. 
Wakeling, Ltd., and Comben and Wakeling, 
Ltd., have applied to the U.D.C. for permis- 
sion to develop Lyon Farm estate by the erec- 
tion of houses. 

WESTMINSTER.—ExtTENsIons.— Are _pro- 
jected to the works in Ebury Bridge-road, 
8.W.1, of the Art Metal Construction Co., 
Ltd. Piling and foundation work will be 
executed by the West’s Rotinoff Piling and 
Construction Co., Ltd., Regent House, Kings- 
way, W.C.2. The architects are Messrs. 
Wallis, Gilbert and Partners, 15, Elizabeth- 
street, S.W.1. 
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NEW CINEMAS 


ABERDEEN.—The following contracts have 
been placed for the erection of the ‘‘ Astoria’’ 
cinema, Kittybrewster, Aberdeen, for Mr. 
Bert Darley’s syndicate : Steelwork, Messrs. 
Zeorge Bisset and Sons, Aberdeen; _ brick- 
layer work, Messrs. James Scott and Sons, 
Aberdeen ; mason work, Messrs. Edgar Gauld 
and Co., Aberdeen; and flat-roofing, Messrs. 
Wm. Briggs and Sons, Dundee. Mr. T. Scott 
Sutherland, F.R.I.B.A., F.R.1A.S., 10, 
Albyn-place, Aberdeen, is the architect. 

BIRMINGHAM.—Tenders are to be invited 
this month for the cinema at King’s-road and 
Kettlehouse-road, Kingstanding estate, for 
Mr, B. G. Vale, 143, Poplar-avenue, Edg- 
baston, Birmingham. The cost is estimated 
at £20,000, and the architect is Mr. A. Noel 
Procter, 1134, Edmund-street, Birmingham. 

BLACKHEATH.—Mr. M. Sampson, of 123, 
Shooters Hill-road, S.E., has accepted the 
estimate of Mr, L. F. Richardson, 34, Mount 
Ephraim-road, Streatham Hill 8.W., for the 

roposed cinema in Old Dover-road, S.E. 
Plans are by Mr. Bertie Crewe, 75, Shaftes- 
i ury-avenue, W.1, in association with Messrs. 
Marshall and Tweedy, FF.R.I.B.A., 4, 
Cavendish-place, W.1. 

BOLTON.—Messrs. T. E. Smith and Sons, 
architects, Central Chambers, Folds-street, 
are inviting tenders for extensive alterations 
to the Capitol Cinema, Churchgate. 

BRENTWOOD.—Plans have been prepared 
by Mr. F. Edward Jones, F.R.I.B.A., 26, 

loucester - mansions, Cambridge - circus, 
W.C.2, for rebuilding the Palace cinema. A 
contract has been placed with Messrs. 
Pitchers, Ltd., 57, Ashburton-grove, Hollo- 
way, N. 

BROMLEY, KENT.—Messrs. James Watt 
(Catford), Ltd., 1, Central-parade, S.E.6, 
have been successful in obtaining the con- 
tract for the erection of the ‘‘ Odeon” 
Cinema, in Shermans-road, for Odeon (Brom- 
ley), Ltd., Cornhill House, Birmingham. 
Plans are by Mr. George Coles, F.R.1.B.A., 
40, Craven-street, Strand, W.C.2. 

CHATTERIS.—The Chatteris Amusements, 
Ltd., have placed a contract for the new 
Empress cinema in Park-street with Messrs. 
J. Eggitt and Sons, Creek-road, March, 
Cambs. The architects are Messrs. Ward 
and Woolnough, LL.R.I.B.A., 8, South 
Brink, Wisbech, Cambs. 

CORBY.—Mr. A. W. Ruddle, F.R.I.B.A., 
Long Causeway-chambers, Peterborough, is 
the architect for a proposed cinema and shops 
on High-street, for the Peterborough Estates. 

DAVENTRY.—Mr. W. G. Saville, Wood. 
ford Halse, Rugby, proposes to erect a 
cinema in Church-street, Woodford Halse. 
Plans will be prepared by Mr. J. B. Wil- 
liams, Moot Hall, Daventry. 

DENTON, LANCS.—Messrs. Jackson and 
Newport (Lancashire), Ltd., the Embassy 
Cinema, Reddish, Lancs, have presented 
plans to the local council for the erection of a 
cinema to seat 1,100 persons at Ash-road and 
Thornley-lane. The plans have been ap- 
proved. Mr. Henry Elder, of Messrs. Roberts 
and Woods, Manchester, is the architect. 

DINGWALL, N.B.—Mr. George Coles, 
F.R.I.B.A., 40, Craven-street, Strand, 
W.C.2, is consultant with Mr. D. Matheson, 
F.R.I.B.A., Tulloch-street, Dingwall, Ross- 
shire, as an architect, for plans for the im- 
provement of the Picture House. 

DOVERCOURT.—Mr. J. Davis, 147, War- 
dour-street, W.1, is associated with a scheme 
for a proposed cinema, to seat 1,000 persons, 
at Patrick’s-lane. Work will commence next 
month, the contractors being Messrs. Elliott 
and Co., Mill House Building Estate, Dover- 
court. Plans by Mr. F. E. Bromige, 19, 
Oxford-street, W.1. 

GLASGOW.—The Louvre Picture House, 
Parkhead, has been acquired by the B.F. 
Picture and Variety Circuit, Metropole- 
chambers, Stockwell-street, Glasgow, for re- 
building as a 3,000-seater. Plans are being 
prepared by Messrs. Lennox and McMath, 
103, Bath-street, Glasgow. No contracts 
placed yet. 

GUILDFORD.—Messrs. F. G. Minter, Ltd., 


Ferry Works, Putney, S.W.1, are contrac- 
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tors for the erection of the Odeon Cinema, 
Epsom-road, for Odeon (Guildford), Ltd., 
Cornhill House, Birmingham. Plans are by 
the joint architects, Mr. J. Raworth Hill, 
L.R.I.B.A., 11, Buckingham-gate, S.W.1, 
and Mr. Andrew Mather, L.R.I.B.A., 
F.I.A.A., Leicester-square-chambers, Leices- 
ter-square, W.C.2. 

ISLEWORTH.—Messrs. Walter Lawrence 
and Son, Ltd., 31, Sun-street, E.C.2, have 
obtained the contract for the erection of the 
Odeon Cinema in the London-road for Odeon 
(Isleworth), Ltd., Cornhill House, Birming- 
ham. Plans are by Mr. George Coles, 
F.R.I.B.A., 40, Craven-street, Strand. 

KENTISH TOWN. — Messrs. Stanley 

Beard and Bennett, F.R.I.B.A., 101, Baker- 
street, W.1, have prepared plans for the erec- 
tion of the Forum Cinema in Highgate-road, 
for Mr. H. A. Yapp. A building contract 
has been placed with Messrs. Allen’ Fairhead 
and Sons, Ltd., of Enfield, N. 
_ KENTON, MIDDLESEX. — Mr. George 
Coles, F.R.I.B.A., 40, Craven-street, Strand, 
W.C.2, is architect for a cinema which Odeon 
Cinemas, Cornhill House, Birmingham, pro- 
pose in Kenton-road, Kenton. A _ contract 
will shortly be placed. 


NEWARK-ON-TRENT.—Newark Cinemas, 
Ltd., are to reconstruct their Corn Exchange 
Cinema. Plans will be by Messrs. Sheppard 
and Lockton, 24, Castlegate, Newark. 

OXFORD.—Union Theatres (Oxford), Ltd., 
167, Wardour-street, W.1, propose the erec- 
tion of a new cinema on the site of the 
George-street Cinema. Plans are by Mr. 
— Cromie, F.R.1.B.A., 35, Baker-street, 


RICKMANSWORTH. — Mr. Andrew 
Mather, L.R.I.B.A., F.I.A.A., Leicester- 
square-chambers, Leicester-square, W.C.2, 
has been appointed architect for the construc- 
tion of the Odeon Cinema at Ricksmanworth, 
for Odeon (Rickmansworth), Ltd., Cornhill 


House, Birmingham. 


SOUTH MOLTON. DEVON.—A local syn- 
dicate, with which the Mayor, Mr. G. Cock- 
ram, is connected, proposes the erection of a 
cinema in New-road and East-street. The 
cost is estimated at £4,000. 


SOUTHEND - ON - SEA. — Mr. Robert 
Cromie, F.R.I.B.A., 35, Baker-street, W.1, 
is to prepare plans for the erection of the 
‘* Ritz’ Cinema, on a site adjoining the 
Palace Hotel, for the Donada circuit. The 
house will seat 3,000 persons. 


SOUTHGATE.—Mr. Bertie Crewe, 75, 
Shaftesbury-avenue, W.1, has prepared plans 
for the erection of the Odeon Cinema in 
Tudor-way and The Bourne, Chase End 
Station, for Odeon (Southgate), Ltd., Corn- 
hill House, Birmingham. 

STANLEY .—Arrangements are being made 
to clear the site of the burned Theatre Royal 
picture hall at Stanley, C. Durham, in order 
to build a new hall. Mr. W. Forster, 6. 
Clifford-road, Stanley, is architect. 

STOCKPORT.—A number of contracts have 
been placed for the erection of a _ super 
cinema, the ‘‘Savoy,’’ in Compstall-road, 
Romiley, near Stockport, for a local syndi- 
cate. The architect is Mr. Albert Winstan- 
ley, L.R.I.B.A., 15, Great Ducie-street. Man- 
chester. Accommodation is for 1,000, with a 
café, and the estimated cost is £10,000. The 
Main building contract is with Mr. R. G. 
Tarran, Ryde-avenue, Hull. 

WESTCLIFF.—Westcliff Pier, Ltd., 79, St. 
Martin’s-lane, W.C.2, has been formed to 
erect a pier opposite Crowstone-road. Plans 
provide for a super-structure, costing some 
£340,000, built of concrete, and including a 
cinema or theatre, swimming pool, conference 
hall, ballroom, restaurants, children’s play- 
ground, gymnasium, bandstand, ete. The 
architect is Jt.-Col. J. E. Adamson. 
L.R.1.B.A., 56, Victoria-street, S.W.1. 


WIDNES.—A contract for the reconstruc- 
tion, as the Regal Cinema, of the ‘‘ Bozza- 
drome,’’ Widnes, has been placed with 
Messrs. P. Hamer, Ltd., Swinton, Lanes. 
Plans are by Messrs. Drury and Gomersall. 
Imperia! Buildings, Oxford-road, Man- 
chester. 
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AS AND FROM Ist FEBRUARY, 1934. 
[Every endeavour is made to ensure accuracy, but we cannot be responsible for errors.} 
Crafts-| Lab- || Crafts-| Lab- Crafts-| Lab- || | Crafts-| Lab- 
men. | ourers. | men. | ourers. | men. | ourers. || | men. | ourers. 
Aberdare.............+. 1 1 | 1/1t Isle of Thanet ...... 1173 11} I Sawbridgeworth...... 1/3} | uw 
Abergavenny . 44 Yo | 1/- Isle of Wight ...... 1/2 10 i Saxmundham........./ 1/1} | 10} 
Aberystwyth .. 1/2 103 | 1/- Keighley 1 1/1¢ || Scarborough ......... 1/5 | 1/0 
Accrington 1 1/lt | 1/0 Kenilworth 1/1 | ee ane wre 1/5$ | 1/1 
Aldeburgh .. 11 10f 1/0} || Kettering 1/4} | 1/0} || Sevenoaks ........... 1735 | 1 
Aldershot . 1/2 | » l/l Kidderminster ...... 1/44 | 1/0 Sheerness ............ 1/3 | ll 
1/1t || Cranbrook ............ 1/2 | 10$ || King’s Lynn ......... 1/3 | Ab | Sheffield... 1/55 | 1/1 
1/0} || Cranleigh ............ 1/24 11 Kirkham _............ 1/5§ | 1/1f || Shipley ............... 1/5} | 1/1 
1/1g || Crawley ............... 13 11} BROWS. ocscvcctesc.s | 1/0¢ | Shoeburyness _...... 1/4} 1/0 
BPO Th SWE cicccnscdcsseccccd 1/44 | 1/0h || Lancaster ............ 1/54 | 1/1f || Shoreham ............ 1/4 | V/- 
ae Gt, eee 1/24 11 || Leamington ......... 1/5 | 1/0¢ || Shrewsbury ......... 1/44 | 1/05 
1/1} Crow re ip cepikeiee | 1/3 11} || Leatherhead ......... 1/4 1/- || Sittingbourne......... 1/25 ll 
122 11 || Cuckfield............... 1 1} | “Peas RL 1/5} | 1/12 || Skegness ............ 1/4h | 1/0} 
1/2 ll | Be eae 1/5} | 1/1 CABREORG ics cccnescceses if4 | /- 
t 1 11? | | Leighton Buzzard 1/2 Bet Pipes esse. cstias 1/4 | 1/0 
Ashby-de-la-Zouch | 1/4 l/- | || Letchworth ......... 1/3} 11? || Southampton _...... 1/44 | 1/0 
Ashford (Kent) ...... /24 ll | EAMES notes pccatorence 1/2 10} || Southend-on-Sea ... 1/45 | 1/0 
re reg (Middx).) 1/4 l/- | f RAR ccscsases 1/44 | 1/0 Southport ............ 1/5 | T/1 
Ashington sasaccansie 1/44 | 1/08 | | BT eres 1/5} | 1/1f || South Shields......... 1/5$ | Wl 
Ashtead ............... 4 | 1/- | Littlehampton ...... 13 | 1 Spalding : 
‘Achton -under-Lyne | 1/5$ | 1/1} | Liverpool ............ 1/7t | 1/24 || Stafford .............. 
Aylesbury /24 ll || Llandudno ............ 1/44 | 1/0 Staines 
Aylsham 10} f SRM sescovgducenass 1/5$ | 1/]4 Stamford.. 
EE: ll London— || Stevenage . if 
Banbury 11} 12 m. radius ...... 1/7* | 1/2} Stockport | 1/54 
Barnsley | 1/1f 12-15 m. radius 1/64* | 1/2 | Stockton-on-Tees .../ 1/5} | 1/1 
Barnstaple ll Long Eaton /54 | 1/14 || Stoke-on-Trent ...... | 1/5$ | 1/1 
Barrow-in-Furness l/l ngton ......... 1/1f Stourbridge ......... i 1/5 | 1/03 
diempineanbiias l/l Loughborough 1/lg || Stourport ............) 1/45 | 1/0 
Basingstoke ll ° la Ren 1/- || Stowmarket ......... 1/2 10 
BNE» chiphivemodsibrescahl 1/0 Lowestoft ............ 11} Stratford-on- Avon | 1/4 1/- 
cacen, lee 1/1 RAMI ine cseenchevornnns feces at -,” _ PReeeyaaespe ace 1/3jt | 113 
Beaconsfield 11 Macclesfield 1/0} || Sunderland............ 1/5k_ | 1/1h 
Beccles ............., 10 1/4 | 1/— || Maidenhead 1/-. || Sutton Coldfield......| 1/54 | 1/1 
Bedford ........:..0... 1/0 E. Glam. (Mon. Val.)| 1/5 | 1/0} || Maidstone ............ 11? || Swaffham ............| 1/1} | 10) 
Berkhamsted 11} East Grinstead 1/3 Malvern ...........0++ 1/- || Swanage............... 1/34*} 11 
Berwick ...... 1/0i Manchester 1/lk | Swansea ..--cccccseces | 175g | 1/11 
Beverley if Manningtree 10} Swindon ..........00+6 | yy4s | 1/- 
Bexhill 2B ll Mansfield ............ 1/1 Tamworth ..........+. 1/5 | 1/0} 
Bideford Ae 1/3} ll OT” Rea neers 10 TON os ccdoiceesce | 1/35 11} 
Biggleswade. Siioteanes 1/3 11 _ See 11/3 ll Tenterden ............ 1/2, | 
Billericay ............ 1/2 10 Market Harborough 1/44 | 1/0 Tewkesbury .......:. | 1/4* | 1/- 
Birchington ......... 13 ll Matlock: ............:.. 11/4 1/~ | Thetford... ........+.s.| 1/2 | 10 
Birkenhead............ 1/fit | 1/72 Melton Constable .... 1/14 10t || Thorpe Bay ......... | 1/44 | 1/0 
Birmingham ......... /5sk | 1/1 Melton Mowbray ... 1/44 | 1/0} || Todmorden | 1/l 
Bishop Auckland ...| 1/5 | 1/0 Merthyr Tydfil ...... 1/5 | 1/0t || Tonbridge | i 
Bishops Stortford ...| 1/3 11 Middlesbrough ...... 2 Bee .: ee | eee ys 
Blackburn ............ 1/5} | 1/1 Middleton ............ Loh. VT78R> |} Ounces es. scee 
Blackpool ............ 1/5$ | 1/14 Middlewich ......... 1/4 1/0 Trowbridge.... 
a ine RTS 1/54 | 1/1} Milford Haven ...... 1/3 11} , Neppeenaaa 
Bognor Regis ...... [3 11} Morecambe 1/lt Tunbridge Wells 
Bolton .........000++ /54 | 1/1 oe Sa if Uppingham ... 
Bournemouth......... 1/4 1/- Mundesley 10 Uttoxeter . 
Bracknell ............ 3 11} Nantwich 1/0 Wakefield .. 
Bradford ............ /3k | 1/1 Newark ..... 1/0 MEME aieonecacoamse 
Bradford-on-Avon...| 1/24* | 11 ee, OTE: 172 ll WV MINA oink scisiocns 
Braintree ............ 1/3} 11 Newcastle-on-Tyne | 1/5 1/1 Walton-on-Naze ... 
Brentwood _ ......... 1f5 1/0 Newcastle-u-Lyme | 1/5$ | 1/1 WED ssahvesvosssasseve 
Bridgwater ......... 13 11} New Forest. ......... 1/24 ll Warminster 
Bridlington............ 1f 1/0 Newmarket ......... 13 11 Warrington............ 
1/1} ae. Bhon: ..:...3 1/5 1/lt Warwick  .....ccc0«s | 1/5 1/0} 
1/- ae ort Pagnell /2 ll Wellingborough | 1/44 | IA 
1/1] ampton ...... 1/54 | 1 ‘i || Wells (Norfolk) ...... | I/ld 1 
11] Norwich soecceceoeeeees 1/5 1/0; | LO ee 1/3 11 
1/0 Nottingham ......... 1/54 | 1/1h Welwyn Gar. City...' ] /5s | 1/1 
10 Nuneaton ..........6 1/5$ | 1/14 | West Bromwich....... 1/5$ | 1 
1/1 Oakham ........ eS. 1/4 1/-_ || Westcliff-on-Sea 1/44 | 1 
10) Oldham .............4. 1/5} | 1/14 || Weston-super-Mare | 1/4} | 1/0 
10 Ormskirk ............ 1/5§ | 1/1$ || Weybridge 4. | 1/- 
1/l Se, OE ES 1/44 | 1/0} || Weymouth ll 
1/l Oxted a05i05.00:0 migece 1/24 ee eee 1/0} 
1/1 Paignton........c.0000 1/44 | 1-03 Whitstable 11¢ 
1/1 Eiebenengh sibsc 1/43 1/0 AOS is ss ineoeanio 1/1 
| li Plymouth ... ...... 1/5$t | 1/1 Wigan .... 1/1 
1/0 Pontypridd............ 175 | 1/0} | Wigton .... 1/- 
ll Portsmouth ......... 1/4s | 1/0} || Wellington 1/0 
1/0 Port Talbot || Wilmslow 1/l 
11 Preston ........ || Winchester ll 
1/l Pulborough... || Windermere [3 ll 
1/1t Ramsgate || Windsor 4 | 1/04 
1/1 Reading .. | Wisbech [2 10 
1/1 Redcar .. Witham 1/3} 11 
1l/- Redditch..... Woking 1/34 ll 
10. _ ieee Wokingham ......... , 134 ll 
11 oe a ee Wolverhampton...... | 1/5 | 1/1. 
1/- oO a Woodbridge ......... | ¥2 10. 
1/- || Ripon ......<. PAT IOE SAS. Worcester ............ | 1/44 | 1/0 
1/0} || Rochdale........ aan Workington ......... 1/4 1/- 
/ 7 || Rochester Worksop. ......s00-+- 14. | Ay= 
i 1/5} | 1/1 Pe, Worthing .........-.. 1/3 ll 
Chesterfield bagel 1/5} 1/1 Saffron Walden, Wrexham ............ 1/5 1/0 
Chichester ............ 1/3 11 St. Albans | Wroxham ............ 1/23 {| Ul 
Chorley .-.--+-r-e000-s 1/s$ | 1/1 St. Helens | Wycombe ........... 14 |1/- 
Cirencester 1/3* ll || St. Neots.........cceee | Wymondham ...... 1/1} 10 
Clacton .... -| 1/33 ll | Salisbury............00 SO RRS OE 1/3* ll 
Cleveleys.... 1/5} | 1/k Salisbury Plain | See LS aD, 1/5} | 1/1 
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are advertised in this n Certain conditions 


imposed in some cases. such as that advertisers do not 


THE BUILDER 


CONTRACTS OPEN 


Poss ate 8 ns a 50h tates fe 


see previous issues. Those with an asterisk 
ose given in the following information are 

d themeelves to sccept the lowest or any tender, 
and that deposits 


that a fair wages clause shall be observed, that no allowance will be made for tenders; 
are returned on receipt of a bona-fide tender unless stated to the contrary. 


The date given is 


latest date when the tender, or the names of those willing to submit tenders, may be sent 


in, the name and address at the end is the person from whom or place where quantities, forms of tender, ete., may 


be obtained. 
Following is alist of abbreviations :—Boro 
D.S.; Town Clerk, T.C.; County Engineer, 


BUILDING, PAINTING, ELECTRIC 
LIGHTING, HEATING, etc. 


JUNE 18. 

Ballinasloe. — Additions. — At hospital, for 
Ballinasloe Mental Hospital Committee. 

Ballinasloe.—H ospital.— Mental Hospital at 
Harristown, Castlerea, County Roscommon, for 
Ballinasloe Mental Hospital Committee. 

Ballyshannon. — Cottages. — 20, also fencing, for 
Donegal County Board of Health. W. J. Doherty, 
12, Castle-st., Derry. 

Basford.—Painting. —Internal and _ external at 
sanatorium and _ premises 2 Hucknall-rd, Oki 
Ba ry hae 9am for B.D... &. Maylan, RE. 
ant 

S8raddan.—Extensions.—At mental hospital, 
Tomas & Barrett, architects, Martins nk- 
chambs., Douglas, I. of M. Dep. £2 2s. 
Gaernarvon. —Cottage. —Near Ysbytty Reservoir, 
Cae Athro, for T.C. BS. 
carlisle. — Buildings — At Raffles-Newtown 
housing estate, for T.C. City E., 18, Fisher-st. 
Dep. 10s. 6d. 

Cn eeentias Of corridors and wards, 
and plastering day room at City Hospital, for T.C. 


City E. 
Chesterfield.—Painting.—And decorating 
terior a cry library, Stephenson Memorial Hail, 
for T. 
Crompton.—Houses.—35, Salt-st. and Moor-st. 
housing sites, for U.D.C. T. Jones, z gee 8., 
own Hall, Shaw, near Oldham. Dep. £ 

Dublin .—Painting. —And —— My SEED 
schools, for Vocational E.C. E. O’Carroll, Chief 
Executive Officer, Technical Schools, Bolton-st. 

Fife.—Repainting. —244 houses, for C.C. County 
Housing Factor, 1, Swan-rd., Kirkcaldy. 

Gretna.—Convenience.—For. Dumfries C.C. 
M —_ of Works, County Buildings, Dumfries. 

emel Hempstead.—Decoration. —And repairs 
12 yee ees at Sie x and 16 cottages at ae 
Gaddesden, for R.D.C. T. H. Lighbody, L.R.I.B.A., 
Broadway ‘Offices. 

Leicester. — Additions. — To Coleman-rd. Council 
school; temporary po ig Aen classrooms, extension 
of playground, etc., at Belper-st. Council school ; and 
temporary school at it Valley-rd., for D.C, 
J. O. Thompson, A.R a Education Offices, 
Newarke-st. Dep. £1 

Leicester.—Farm Buildings. —At Frith a for 
Mental Defectives, for T.C. City S. Den £1 

Liverpool.—School.—At Roscommon-st., for T.C. 
Land Steward and Surveyor, Architectural Dept. 
Bep, £3 3s. 

Mansfield.—Houses.—34, at Chadburn-rd., off Sher- 
wood Hall-rd., and Honfton-rd., Ravensdale housing 
estate, for T.C. = Thompson, B.E. and §., Carr 
Bank. Dep. £2 

Neston, A saitions,—Alteration and adaptation 
of Town Hall premises, for U.D.C. H. F. Russell, 
architect, 15, Sweeting- st., Liverpool. Dep. £3 3s. 

teading. —External Painting —Of Wilson Council 
ace internal painting of Oxford-rd. ae George 

Palmer ~ gon schools, for T.C. B.S. Dep. £2 2s. 

fe.—Taking- up.—Of existing oak floor and 
laste maple floor in large hall at Town Hall, 
internal and external painting work at Birch Hill 
Institution, and internal painti =~ decoration at 

. Electric House, Smith-st., for 

Ryde. —Alterations.—To garage “at head post 
office, for H.M.O.W. Room 65d, Third Floor, 
H.M. Office of Works, London, S.W.1. Dep. £1. 
Stockport.—Re-flooring.—Of ‘Portwood taenporary 
and St. Mary’s C.E. schools, for T.C. A. Lawton, 
M.A., Director of Education. 

Stockton-on-Tees. —Painting.—And colour washing, 
ete., at certain schools in town, for E.C. B.E. 
Tewkesbury.—Housing Scheme.—12 houses at the 
van Park site, for T.C. Walter Ridler, 

M.I.C.E., a Surveyor, Station-st., Tewkes- 
ae Dep. 

Wakeriahd.- Henses. —20, on Lupset estate, 16, on 
Rastmoor estate and 12, at Oakenshaw-st., for T.C. 
Perey Morris, Archi 
Walham Green. —Installation.—Of anes 4 
hot-water service at branch post 
H.M. Room 65p, Third Floor, por Mt Office of 
Works, London, S.W.1. Dep. £1. 
Wallingford.—_Houses.—20, on Cholsey, for R.D.C. 
F. H. Floyd, F.R.1.B.A., St. — House, West 
Mills, Newbury. Dep. £1 1 
Wanstead and Woodford. Repairs. —And decora- 
tions at houses on Glengall Farm housing estate, 
Snakes-lane, Woodford, and bridge-lane, 
Roding-rd.. Wanstead, for U.D.C. Armand D. 
Ward, 8.. Woodford Green. 
Weymouth.—Block.—And alterations to buildings 
at Grammar School, for Dorset C.C. road & 
Dockerill, quantity surveyors, Lloyds Bank-chambs., 
Lansdowne, Bournemouth. Dep. £2 2s. 


JUNE 19. 
Ardsley. arene .—At West Ward recreation 
be for U.D Arthur Brown, M.Inst.R.A., 
Council's Offices, Tingle near Wakefield. 
on n Bay. —Booster House—At Groes Mill. 


Old Highwes for U.D.C. W. ‘J. Dunning, E. and 
8. 


Surveyor, B.S.; Borough 
BE. 5 > Comnly Surveyor, C.S.: Surveyor. 8; Engineer, 


Engineer, B.E. ; District yor, 


Cupar. ‘es ag Po at Skinner’s Step site, for 
oat D. Haxton, architect, Commercial-rd., 

ven. 

Derby.—Painting.—Various schools, for T.C. C. 
H. Aslin, Borou Architect, Gower-st. 

Derbyshire.—Painting.—At ‘Ashbourne, Chester- 
field and Bakewell, A ™ County Architect, 
Derby. Dep. £2 

Dover.—Extension meg 0st office cable are for 
H.M.O.W. Room 65D, Third Floor, H.M. Office 
of Works, London, $.W.1. Dep, £1. 

Dublin.—Additions.—To cotlanss at ey 
and Tollia, for Board of Public Health. ~— 
Murphy, secretary, 11, Parnell-sq. 

Dublin.—Cottage. —At Tolka and 1 at Dansovghiy, 
for Board of Public Health. P. Russell, 
Parnell-sq. Dublin. Dep. £2 2s 

Dublin.—Cottages.—13, in various parts of district, 
for Board of Public Health. T. R. Byrne, 15, 
Parnell-sq., Drblin. Dep. £1 1s. 

Saneninn-lootina. —16 houses at Woolmer-rd., 
for U.D.C. E. J. Willis, E. and S. 

Gravesend.—Alterations.—To Child Welfare 
Centre, Windmill-st., for T.C. Borough Archi- 
tect, 5, Woodville-terr. 

Holmfirth.—Alterations—At Holmfirth Technical 
Institute, Kirkburton school, and Linthwaite 
school, for West Riding C.C. A. Beilby, divisional 
clerk, 4, Macaulay-st., Huddersfield. 

Huil. —Erection. —Of West Park sub-station, for 
Electricity a ae Chairman, Electricity 
Committee. Dep. 

Lanark.—Houses. ot, for C.C. P. C. Smith, 
County Housing and Town Planning Engineer, 13, 
Clydesdale-st.," Hamilton. 

Leeds.— Painting. —Of schools and other educa- 
tional buildings during midsummer vacation, for 

Director of Education. 

Lisburn.—Alterations.—To electrical installation at 
District Hospital, for Committee of Governors. S. J. 
Crail, clerk, Dublin-rd. 

Rathdrum. —Boundary Wall.—And gate piers, etc. 
at Tuberculosis Institution, for Wicklow Board of 
i and Public Assistance. P. J. Foley, Middle 

Abbey-st., Dublin. 

Richmond (Surrey).—Painting—And repairs at 
County — for boys, Kew-rd., om Ba B.E., 
Hotham House, Heron-court. Dep. 6d. 

Rufford.—Police House.—For Notis ¢ Co Pa aa 
Architect, Shire Hall, Nottingham. . 

Sundridge. —Engine House.—For Seniitian 
Water Board. Chief ag ae Dept. (Room 201), 
173, Rosebery-av., E.C.1. Dep. £10. 
‘Thurso.—Houses.—82, on Glebe site, for T.C. 
— Macdonald & Son, architects, Thurso. Dep. 


Worksop.—Minor Alterations.—At police station, 
for Notts C.C. gerd Architect, Shire Hall, Not- 
tingham. Dep. £1 


Bedford.—Erection. Of Handicrat Rooms at 
Elston Council school. County S. Dep. £1 1s. 

Belfast.—Painting.— Exterior woodwork and iron- 
work and cleaning glazed brickwork of Municipal 
College of Technology. 

Belfast.—Installation: —Of electric lighting at 53 
houses at Cherryvalley housing site, 10 houses at 
Ravenhill Park-gdns. housing site, and 115 houses 
at Donegall-rd. housing site, for T.C. Estates 
Superintendent, Room 90, City Hall. 

Bootle. — Alterations. — To Balliol Council 
school, Quarry-rd., for C.B. B.E. 

Bootle.—Removal —Of Galleries and partitions 
in main- rooms of Junior Boys’ and Girls’ dept., 
at Bedford-rd. Council school, for C.B. B. 

Boston.—Houses.—100, on ‘Tattersheil-re site, 
and 12 aged persons’ houses, Revesby-av., for T.C. 
D. Cockrill, B.S. Dep. 

Chester.—Internal Painting. —Of Love- st. school, 
external painting of City and County schools and 
Grosvenor Museum, for T.C. City E., Northgate-st. 

Dover.—Internal Painting. —And decorating works 
- Corporation properties, for T.C. B.E. Maison 

Dieu-house. 

East Dereham.—Houses.—12, at Sandy-lane and 
Swaffham-rd., for U.D.C. C. H. Reeder, clerk, 
High-st. Dep. £1. 

Elston.—Handicraft Room.—At Council school, 
oe ee C.C. C.S., Shire Hall, Bedford. 

J 1s. 

ietere Barnet.—Fencing.—950 yds. lin., at Friary 
+ for U.D.C. E. and 8S. Dep. £1 is. 

t: Yarmouth.—Painting—Externa] and soicrnal 
Po “distempering of schools, for E.C. B.E 

Hemsworth.— External Painting. —Of woodwork 
and ironwork of houses at Hamel-rise, Wortley-pl., 
St. Helen’s-av. and Wanneville housing estates, for 
a C. # Wright, clerk, cn rd. 

nd.—Schools.—At Boolyglass, Co. Kilkenny, 
cuaeen Co. Wexford; also improvements to 
Liselton ‘National School, Co. Kerry, for Com- 
missioners of Public Works. T. Cassedy, secretary, 
Office of Public Works, Dublin. Dep. £1 each. 

Liverpool. — Swimming-bath. — Also ae 
and boiler house at Norris Green rg r T.C. 
and Steward and Surveyor. 

Liverpool. — Swimming-bath. — Also élipper-bathe 
and boiler house at Dovecote — for T.C. Land 
Steward and Surveyor. Dep.-£ 
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Orsett.—External Painting —Of 180 houses in 
various parts of district, for R.D.C. G. F. Andrassy, 
E. and §., Palmer’s-av., Grays, 

Orsett.—Honses.—2, at Little Thurrock, for 
ea G. F. Andrassy, E. and S., Palmer’s-av., 

ys 
Gece Tha Of “8 age, and Museum, 
e- or T.C. - Nairne C. 
South Methven-st. Sdraegpnig sonnet 
Reigate. — Erection. —100 houses on Golesmead 
Geo. G 


estate, Redhill, for TC. 

* samen 5 Dep. £2 23 Sanderson, 
affron Walden.—Heatin e" 

TC. A. H. Forbes, BE. S Millet A for 


Tarleton .—Station.—For Garda kate at Tarle- 
ton. Co. Cork, for Commissioners of Public Works. 
TR anaes secretary, Office of Public Works, 

Uxbridge.—Exterior Painting.—And interior de- 
ae ol od cabiele. oar at — Hospital, 

$s ane illingdon, for Board 4. 
7 S., 54, High- -st. ‘suits 

alkerburn.—Houses.—8 flatted, for Pecblesshire 
C.C.. Dick Peddie & Walker To 
Edinburgh. Dep. ny Todd, 8, Albyn-pl., 

alsall.—Puainting. aay Manor Hospitz at- 
oe za yore om: ae 

arwick. — itions. — To Arle Herbert 
Fowler Council school, near ge 4 for T.C. 
A. C. Bunch, County Architect, Shire Hall, War 
wick. Dep. £2 2s. 

JUNE 21, 

Blyth.—Painting.—School, for T.C. o. Es 
Turner, T.C. 

Canterbury. —Painting.—60 houses, ole Martin’s- 
— ns 66, in Edgar- rd., for T.C. y E. 

Dunsmore. ae RB, aca Towns- 
an "oom Hall and erection of externa! iron 
staircase, for Parish Pia & R. B. 
Liddington, LL.R.1.B 11, Regent- st., “Rugby. 

Seti Aieotion ae garage at Courthouse, 
Ki‘mainham, for Libraries Committee. E. M 
Murphy, 51, Northumberland-rd., Dublin. 

* Essex.—Erection.—Male Casual Wards at 
Epping Institution, for C.C. J. Stuart, County 
Architect, Chelmsford. Dep. £1 1s. 

Glasgow. re in Shettleston improve- 
ment scheme, for T.C. . Stenhouse, T.C. 

Langland Rafe Oy  Restaurant.—For South 
— and Monmouthshire United Clubs Brewery 

Co., Ltd., Pontyclun. Thomas & Morgan & Ptnrs., 
architects, Lonipeet. 

eamington.— Erection.—Of employment ex- 
coneee, tor H.M.O.W. _ Room 65D, Third der 
II.M. Office of Works, London, §.W.1. Dep. 
be htigan, Co, Longford. —House.—For Trish 
an ommission. gan, secretary, Upper 
Merrion-st., Dublin. Dep. £1. ’ wei 

London. ~ Repainting. —And cleaning station 
buildings, at Minories, and 407, Oxford-st., W., for 
bed ee Divisional Engineer, Paddington 

io 


Reigate.—Painting.—And decorating certain in- 
ternal parts of Isolation Hospital, White Bushes, 
Earlswood, for Board. Alfred Smith, clerk, Muni- 
cipal-bldgs 

Shepton, ‘Mallet.—Painting.—46 houses in various 
parts of district. R. 8S. Pierce, Housing Inspector, 

Tynemouth.—Reconstruction.—Of Corporation 
depot, for T.C. John L. Beckett, B.S., 19-20, 
Howard-st., North Shields. Dep. £2 2s. 

Wortley.—Houses —10, < pontins - at Tan- 
kersley, for R.D.C. F. T hurlby, E. and S., Greno- 
side, nr. Sheffield. Dep. £2 2s. 

Yeovil. —Houses.—34, on wiles 5 ies for R.D.C.- 
Petter & Warren, FF.RI Old Sarum,” 
Yeovil. 

_. JUNE 22, 
Camborne.—Residence.—Alfred J. Cornelius, 

-R.I.B.A., architect, Truro. 

Carlisie.—Houses.—80, also 28 living-room and 
one bedroom yoy , for aged persons at Raven 
Nook estate, for T.C.  P. Dalton, City E. and §., 
18, Fisher-st. 

Dun Laoghaire. oy —At Bath-pl., Black- 
—. a '.C. P. J. Hernon, Borough Manager. 

Dp 1 


Guisborough.—Houses.—10, at Parkside, for 
U.D.C. R. H. Kilburn, S. Dep. £2 2s. 
Hillingdon.—Houses. —-150, and roads and sewers 
on Avenue housing estate, Green-lane, for Uxbridge 
: oy Eves, architect, 54, High-st., Uxbridge. 
ep. 

Leeds.—Houses.—6, on Westfield housing site, 
for T.C. R. A. H. Livett, Housing Director, 26, 


Leeds.—Houses.—And , 796, on Gipton hous- 
ing estate, for T.C. R. i. Livett, Housing 
Director, 26, Gt. George- st. es £10. 
Lostwithiel.—Dwellings. —6, at Park-rd., for T.C. 
B.S., Laurel Cottage, Bridgend, Lostwithiel. Dep. 
£2 


3s. 

Nottingham.—Boundary Wall—At S. Stephen’s 
Church, Sneinton, for T.C. T. Wallis Gordon, City 
E. and S. af 42 

Rathcormac, “Co. Sligo. — School.— For Com- 
missioners of Public Works. T. Cassedy, secretary, 
Office of Public Works, Dublin. Dep. £1. 

Southgate. —Convenience.—At | Broomfield Park, 
Palmers Green, N.23, for B.C. R. Phillips, B.S. 
Dep. £2. 

Stourbridge.—Houses.—140, on various sites, 
together with the construction of new streets, 
sewers, etc., for Corporation. Fredk. Woodward, 
B.E. and 8. Dep. £3 3s. 

Tottenham.—Painting.—Iron fences and gates on 
White Hart-lane boundary of the cemetery, and 
—— oe. gates in Church-path, for Tottenham 

d Wood Green Burial Board. P. Benson, clerk 
i. board, Church-lane. 


: JUNE 23. 
Bodmin.—House.—And 2 bungalows, for W. F. 
Lacy G. L. Harvey and S. H. Hearn. D. Warne, 
ngle. 
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Doncaster.— External painting.—Of Mansion 
House and 1, 2, and 3, Priory-pl., for 7T.C. R. E. 
Ford, estates surveyor, 3, Priory-pl. 

%* Eastbourne.—Open-air — yl E.C. Town 


Clerk’s Office, Town Hall. £1 Is 

Hindley.— Painting —At Baty for U.D.C. oO. 
P. Abbout, 8. 

Lingdale.—Alterations. —To mixed school, for 
Yorks N.R. C.C. J. C. Wrigley, secretary, North- 
allerton. 

London.—Internal and External Oleaning.— 
Painting and repairs at St. Olave’s og 1 
Reihecethe, for L.C.C. Clerk, County Hall, 8.1.1 
Dep. 


New Ross.—Hospital.—Fever hospital, and dis- 
trict hospital, for Wexford County Board of 
Health. 

* Portsmouth. — Improvements. — To Church-st. 
Council school. a J. Sharp, L.R.1.B.A., The 
Guildhall. Dep, £2 

Saffron Walden. ~ Painting — a repairs to 84 
cottages, for R.D.C. E. Pitstow, Housing 
Inspector, 25, West-rd. Dep. £1 Is. 

Stranraer.—Houses. —15 ~~ of four, on south 
side of Sun-st., for T.C, Maclean Goudie, archi- 
tect, 30, Lochryan- st. Dep, £1. 

Stratford-upon-Avon. Building. “Dressing accom- 
modation buildings, lavatories and e~g7d 
fittings, at bathing place, st isp road, for T.C 
F. W. Jones, B.S. Dep. £1 1 

Warboys.— Repairs.—And minor alterations to 
farm buildings at Gaunt Fen Farm, for Hunts C.C. 

Kilford, P.AS.I., County Land Agent, 
Walden House, ‘Huntingdon. 

Yorkshire (N.R.).—Painting.—Of various schools, 
for C.C, J. C. Wrigley, secretary, Education 
Offices, Northallerton. 

JUNE 25. 

Acton. — Repairs.— To heating installation at 
various + “ane for K. Cc. B.k., Municipal Offices. 
Dep. £1 1 

peten. —- Cleaning. Painting, etc.—To various 
—- for E.C. B.E., Municipal Offices. Dep. 
£1 1s. 

Bingley.—Renovations.—To “Hild” hostel and 
connecting corridor, and part of block at training 
college, for West Riding C.C. Education Officer, 
County Hall, Wakefield. 

Brighton.—Rebuildi ng.—Nos. 202-212, Western- 
rd. and Nos. 1-9, Imperia: -areade, for Corporation. 
Thos. Garrett & Son, architects* 34, Ship-st. Dep. 
£3 3s. 


* Bromley, Kent.—Extensions.—To fire station, for 
Corporation. Town Clerk, Municipal Offices. Dep. 
£2 26. 

Carr Gate, near Wakefield. — Alterations. — And 
adaptations at Cardigan Sanatorium, for West 
Riding C.C. West Riding Architect. 

Chesham.—Houses.—30, on Pond Park estate, fur 
U.D.C. F. T. Moss, architect and surveyor. Dep. 
£2 2s. 

* Dewsbury.—Reconstruction.—Of Savile bridge, 
for T.C. Mouchel & Partners, Ltd., 36-38, Victoria- 
st., London, S.W.1. Dep. £5 5s. 

*Dorchester.—Alierations and  Additions.—To 
existing buildings at Grammar School. A. G. 
Symonds, Clerk, South-st. Dep. £2 2s. 

Ealing. — Extensions. — To North Ealing and 
Drayton schools, for T.C. W. R. Hicks, B.E. Dep. 
£2 


2s. 
Kidderminster.—Houses.—60, at Foley Park, for 
T.C. J. Hawcroft, B.E. and §S., 110, Mill-st. ‘Dep. 
£2 2s. 

Killyan, Co. Meath.—Reconstruction—Of 2 dwe!l- 
ing houses, for Irish Land Commission. M. Deegan, 
secretary, Upper Merrion-st., Dublin. Dep. £1. 

Kingston-upon-Hull.—Garage.—And installation 
of electric lighting  -- in garage, for 
Herbert Hamer, City E. p. 

Leicester.—Erection.—Of 73 houses at Freake’s 
Ground, Fosse-rd., North, for T.C. Housing Archi- 
tect, 18, Highcross- st. Dep. £1 1s. 

Leicester. —Laying.—Of concrete roads and 
sewers, etc., at Northfield house estate, for T.C. 
J. S. Fyfe, A.R.I.B.A., housing architect, 18, 
Highcross- st. Dep. £2 2s. 
Orpington.—Houses.—64, on Single-st., Cudham, 
Homefield-rise, Orpington, and Hearns- rise, St. 
Mary Cray sites, for U.D.C. Building Surveyor. 
Dep. £2 2s. 

Paddington. — Erection. — Of proposed small 
Tog at Portsdown-rd. agg ground, for 

i F. Abbis, T.C. Dep. 4 

lt EF ay —Painting.—Of a station 
and houses at Etton Waterworks ay Wilsthorpe 
Waterworks, for T.C. Citv E. Dep. £1 1s. 

Rawdon.— Painting. —Ana audios at Mitchell 
Memoria! Home, for West Riding C.C. Education 
Officer, County Hall, Wakefield. 

Rhondda.—H ouses.—20, 7" King-st.. Gelli, for 
U.D.C. E. Taylor, E. and 8. Dep. £1 1s. 

Ripon.—Insta!lation.—Of electric Fight at girls’ 
high school, for West Biies C.C. Education 
Officer. County Hall, Wakefield 

Romford.—Garages.—At Market-pl. depot, for 
U.D.C. E. and S§., 110, Market-pl 

* Teddington.—Erection.—30 maisonettes situated 
on 3 sites within i district, for U.D.C.  E. 
Bostock, 8. Dep. 

Saini Siocon ca for R.D.C. W. A. Lea, 
architect, 4, Market-hill, Huntingdon. Dep. £1 1s 

Warminster.—Installation—Of low-pressure hot 
water heating scheme at Beckford Home, for 
Dorset C.C. J. L. Torr, County Clerk, Dorches- 
ter. Dep. £1 1s. 

Willesden.—Swimming Bath.—At Craven Park, 
Harlesden. for T.C. F. Wilkinson, B.E. and S. 
Dep. £10 10s. 

JUNE 2. 


Aldboro —Alterations.—And additions to farm 
house, Gle! oie Farm, for West Riding C.C. 
County Land Agent, County Hall, Wakefield. 








THE BUILDER 


Alfreton.—Police Headquarters.—For Derbyshire 
C.C. County Architect, County Offices, Derby. 
Dep. £2 2s. 

Docking.—Houses.—12, in Ringstead and West 
Rudham parishes, for U.D.C. H. East, Housing 
oe apgpe Poplar-av., Heacham, Norfolk. Dep. 


telictntiin = Pointing. —At George Heriot’s 
school, the playing fields, Goldenacre, and Trust 
Offices, for Governors. G. Ma!colm Stuart, clerk, 
20, York- pl. 

Grays, Essex.—Houses.—60, for Grays Thurrock 
U.D.C. H. S. Goodall, E. and §., 57, High-st. 
Dep. £2 2s. 

Great Malvern.—Alterations.—And erection of 
gorage at head post office, for H.M.O.W. Room 
By ni be % H.M. Office of Works, London, 


Ilford. bE —School buildings on_ site 
between Tomswood-hill, Colvin- =, and Fence- 
piece-rd., wy eo for T.C. L. E. J. Reynolds, 
architect. Dep. £5 

* Mold.—Houses. 8 at_ Bro Alyn, and 10 at 
Coetia Moch, for U.D. C. Norman Fisher, architect. 
Dep. £3 3s. 

Southampton. — Erection. — Of stores block and 
ordnance survey office, for H.M.O.W. Room 65D, 
Third Floor, H.M. Office of Works, $.W.1. Dep. £1. 


JUNE 27. 

Bootle.—Houses.—i08, in pairs and terraces along 
Wolfenden-av., road No. 2, Rogers-av. and South- 
port-rd., Caddick’s — east — Fernhill-rd., for 
".C. B.E. and 8. £2 

Sithemi--Jertension. 1 0 ty “office and sorting 
office, for H.M.O.W. Room 65D, Third Floor, H.M. 
Office of Works, §.W.1. Dep. £1. 

Kiveton Park.—Houses. OB, at Anston, includ- 
ing paths, drains, fences, and — items, for 
R.D.C. W. M. Gibson, S. ‘Dep. £2 2s. 

London.—Offices. ~Demolition y 95 and 97, Lower 
Richmond-road, Putney, and erection of show- 
room and offices on site, for Wandsworth B.C. 
FE. J. Elford, B.E., 215, Balham High-rd., S8.W.17. 
Dep. £1 Is. 

Middleton-in-Wharfedale. — Pavilion. — Recreation 
room and mortuary at Sanatorium, for West Riding 
os West Riding Architect, County Hall, Wake- 
e 


Nr. Treharris (Glam.).—Repairs.—And _ painting 
at South Wales and Monmouthshire Industrial 
School. Johnson, Richards & Rees, architects and 
surveyors, Merthyr Tydfil. 


JUNE 28. 

Castieplunket. — Improvements. — To national 
school, for Commissioners of Public Works. ¢ 
Cassedy, Office of Public Works, Dublin. Dep. £1. 

* Derby.—Erection.—Of offices in Ford-st., for 
C.B. C. H. Aslin, Borough Architect. Dep. £1 1s. 

Ireland.School—At Cushinstown; also recon- 
struction of Knockaclarig national school, for Com- 
missioners of Public Works.  T. Cassedy, Office 
of Public Works, Dublin. Dep. £1 each. 

Loughross.—School.—For Commissioners of Pub- 
lic Works. T. Cassedy, Office of Public Works, 
Dublin. Dep. £1 po 


NE 29. 

Dover.—Construction—Of _ reinforced concrete 
foundations in connection with erection of flats in 
Limekiln-st., for Corporation. B.E.. Maison Dieu- 
honse. Dep. £1 Is. 

Dover.—Erection.—Of 4 blocks of flats in Lime- 
kiln-st.. for Corporation. B.E., Maison Dieu-house. 
Dep £2 26. 

E 30. 


JUN 

* Gravesend. — Alterations. — And additions to 
conveniences at Chureh-st. Council school. for E.C. 
Borough Architect, 5, Woodville-terr. Dep. £1 1s 

* London.—Internal Cleansing.—Painting and re- 
pairs at St. Pancras Hospital and Institution, for 
L.C.C. Chief Engineer (A), County Hall, S.E.1. 
Dep. £1. 

* London.—Internal Cleansing.—Painting and re- 
pairs at St. Mary Abbot’s Hospital and Institution, 
Marloes-rd., Ronmnaten, for L.C.C. Chief Engineer 
(A), County Hall, S.E.1 Dep. £1. 

*Southend-on-Sea.—Demolition —Of house, out- 
buildings and concert pavilion, Station- ~ West- 
cliff, for C.B. R. H. Dyer, B.E. Dep. 

* Wells, — —For U.D.C. . Ingl's 
Goldie, A.R.I.B.A 


JULY 
* Bishop Auckland. rect ‘on.—24 houses, for 
U.D.C. Crawford & Robson, architects, Market- 
chambrs. Dep. £2 2s. 
JULY 4. 
*Southgate.—Erection—Child Welfare Centre 
and public convenience, North Circular-rd., N.13, 
for B.C. R. Phillips, B.S. Dep. 


JULY 5. 

*Carlisle-—Erection—Of residence, for Deputy 
Medical Superintendent, and 2 honses, for Officers 
of Joint Mental Hospital, Garlands. H. E. Ayris, 
architect, 68, Lowther-st. Dep. £2 2s. 

%* New Moston, Manchester.— Addi tions.—To Muni- 
cipal junior school, for E.C. — Offices, 
Deansgate, Manchester. Dep. £2 


NO DATE. 

Aberdeen. rn. —Of Walker-rd. school, 
for E.C. J. O. Allen, architect, 25, Union-terr. 
mee Ber Be <thine sanedy —At Bull’s Head Hotel. 

ill-s 

Ealing, W. — Flats. — 42, at Ealing Common. 
Sowrey Bros., 3%, Hamilton-rd., Ealing, W.5. 

*Leamington Spa.— Redecoration Work. —In 
Assembly Hall and other parts of Town Hall, for 
Corporation. J. Sutcliffe .B.R. 

Oxford.—Complction.—Of 56 houses on Abingdon- 
rd. and Barton housing estates, for T.C. J. F. 
Richardson. 

West Lofthian.—Houses.—100, at Broxburn, 48, at 
Winchburgh and 20, at Kirkliston, for C.C. Fred 
Smith & Brown, 4, Regent-st., Hamilton. 


a eso e a nr 
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MATERIALS, etc. 


JUNE 18. 
Fleetwood.—Granite Chippings.—For '. e B.F. 
Gloucester.—Chippings.—ror ‘T.C. City S., 19, 

Kasigate-st. 


; JUNE 20. 
Bootle.—-Granite Chippings.—For T.C. B.E. and 
Ss 


Hemsworth.—Road Materials—For U.D.C. A. 
Wright, clerk. 

Liverpoo!l.—Railings. “Thess lin. yds. and 6 puirs ot 
gates, for TC. City E. 

JUNE 21. 

Manchester. — Paints.— For T.C. 
Jones, Director of Public Cleansing. 

Sheerness.—Road Materials —For U.D.C. H. V, 
Stallon, clerk. 


Bertram 8. 


JUNE 23. 
Leigh.—Granite Setts—For T.C. S 
Swinton and vas —Cement.—For U.D C. 
Henry Entwistle, 8., Swinton. 
JUNE 25. 
ete.—-For U.D.C. BE 


Farnham.—Gravel, 
Starling, E. and S§. 
NO DATE. 
* Yorkshire.—Supply.—Of portable buildings for 
— by estate workmen, for Forestry Estates. 
W. Adams, §8., Rilton House, 58, King Edward- 
a: Hull. Dep. £1 1s. 


ENGINEERING, IRON AND STEEL. 


JUNE 18. 

Lancashire. — Re-decking. — Of Sankey Canal 
bridge on Liverpool—-Warrikaten: td., for C.C. C.S., 
Preston. 

Middlesex.—Sewage.—For West Middlesex Sewage 
Disposal, Perry Oak Works, Contract No. P.2, for 
- Dodd & Watson, engineers, 3, Central- bldg:., 

Westminster, S.W.1 
"JUNE 19. 


Liverpoo!.—Engincering Work.—At two new ‘ub. 


lic baths in city, for T.C. Baths Manager, 75, 
Dale-st. Dep. £2 <4 7 


JUNE 20. 

London, N.4.—Erection.—Of 6 electrically driven 
vertical centrifugal pumps, electrical apparatus, 
piping, valves and appurtenant works at Green. 
lanes Pumping Station, Stoke Newington, for 
Metropolitan Water Board. Chief E. Dep. £2 2s. 

Manchester.—Strengthening.—Of portions of south 
bank of river Mersey, Wythenshawe, for T.C. City 
E. Dep. £1 1s. 

Nantwich.—Mains.—Laying and_ jointing of 
approximately 7 miles of water mains; reinforced 
concrete reservoir with small pumping ‘station, for 
R.D.C. H. Crabtree, E., 21, Pillory-st. 


ULY 23. 
London.—Reconstruction.—And widening of Chel- 
sea bridge, for L.C.C. Clerk, Room 212, er 
Hall, Westminster Bridge, S.E.1 Dep. £20 


JUNE 25, 

Belfast.—Construction.—_Of bridge in structural 
steelwork over Great Northern R: wey at Durham- 
st., for T.C. R. B. Donald, City S 

Dews bury.—leconstruction, —Ot Savile bridge, 
for F.C. Mouchel & Partners. Ltd., engineers, 36-38, 
Victoria-st., Westminster, S.W.1, Dep. 5 58. 

Hertford.—Water Supply.—For parishes of 
Aston, Benington, Walkern, Watton, Stapleford. 
Sacombe and Bengeo, for R.D.C. D. Balfour & 
Sons, civil engineers, 47, Victoria-st., West- 
minster, S.W.1. Dep. £10. 

Leeds.— Abutment ee} Arch.—Over fade Beck. 
near Dyer-st.. for T.C. J. E. Acfield, City E., The 
Civic Hall. 

London.—Stcelwork.—For bridges, for Sout! 
Indian Railway Co., Ltd., 91, Petty France, West- 
minster, S.W.1. Charge 10s. 

Manchester.—-Water Tower.—In reinforced con- 
crete, for T.C. Chief E., Waterworks Offices, Town 


Hall. 

NO DATE. 
Calcutta —Stcelwork.—And foundations for new 
Howrah _ bridge, for Commissioners, Rende!}, 


Palmer & Tritton, engineers, 55, Broadway, West- 
minster, S.W.1. Dep. £15 


ROAD, SEWERAGE. AND WATER 
WORKS. 
JUNE 


Bootle.—Paving Works.-te footpath on south 
side of Balliol-rd., for T.C. B.E. and S. 


Bournemouth. —Layi ing-out.—Of roads, footpaths. 
sewers, € ee. at Kinson ce me ary West. Howe-rd., 
for 'T.C. P. Dolamore, F.S.1., B.E. Dep. £1 1s. 


pesendigs. taper Surfacing.—Of 10,000 sq 
yds. in two areas in Station-rd., Regent-st. ani 
+  rapoe estane for T.C. G. W. Teasdale, B.E. 
and §. 

Ellesmere—Surface ce Pa 70,000 super. 
yds. of carriageway, for U.D.C. C. W. Davis, 
E. and 8S. Dep. £1 1s 

Isle of Wiehe. —Darrieseway —With pire. en 
tarmacadam, for C.C. A. J. A. Harris, M.1.M.C 
County Hall, Newport, 1.0.W 

Manchester. — Sewering. —And other works at 
various roads in district, for T.C. City E. Dep. 


£3 3s. 
Middleton.— Making-up.—Of Farnway, Lever-walk, 
— and Walton-st., for T.C. B.E. Dep. 


Northwood—Widening.—And reconstruction of 
section of Joel-st., Northwood Hills, for Rnuislip- 
Northwood U.D.C. - H..R. Metcalfe, E. and S. 
Dep. £2 2s. 

Orpington.—Sewer.—390 yds. lin. of 12in. stone- 
ware soil sewer, with manholes and other incidental 
works, in Shire-lane, for U.D.C. T. Watson, F. 
Dep. £2 2s. 

Romford.—Making-up.—Of Lake-rise, for U.D.C. 
E. and 8. Dep. £1 1s. 
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June 15 1934 


ednesbury.—Laying.—Of 4,250 sq. yds. two-coat 
oul for T.C. A, Booth, B.E. ~ 
JUNE 19. 
—Improvements.—To Queensmead-av. and 
quilside-r., well, for U.D.C. N. Auty, E. and S. 
ep. 


Lee ow ge 2 Road Diversions—At Earlstoun and 
Carsfad, for Galloway Water Supply Co. Sir Alex- 
ander Gibb and Partners, ng Anne's Lodge, 
Wepisnineser -W.1l. Dep. £10 1 
wrometery Oe wer.—In Galhaaeee.. 400 yds. 
in "ok hitchurch-rd., 513 _ ; and Lon + a 
Roman- rds., 425 yds., for "7.C. W. Ward, B.S. 
Stranraer.—Construction.—Of ‘ae 
sewers, for T.C. Gilbert Thomson & Son, civil 


engineers, 164, Bath-st., Glasgow, C.2, De "£2 2s. 
Tottenham. —Making- “up. Remainder of Bonga: 


- for U.D.C. Capt. . Wilkinson, 
1 
UNE 
Bae me Regis —Makine - aay — rd, for T.C. 
Philpot Museum. p. £2 

gy Sl —- Sewering. — And pian works at 
Altrincham-rd., Northern Etchells, for T.C. 8. 
Dep. £1 16 

Paignton. ‘—Pipes. —For Clennon Gorge and Valley 
sewer, for U.D.C. F. Ralph Penwill, E. and S§. 
South Shields.—Paving.—Of portion of Central- 
gdns., comprising 1,014 super. yds., for T.C. John 
Reid, B.E. Dep. £2 2s. 

Wincanton.—Laying. —900 yds. 2-in. cement 
asbestos water main, for R. De. Aubrey £. Allen, 
B.E., Half Moon-st.. Sherborne. Dep. £2 


JUNE 
Howth.—Sewer.—At Kilbarrack, with tidal tank 
outfall, and extension of 3-in. water main at a 
rock, for U.D.C. F. Higginbotham, M.I.C.E 
ublin 


UNE 22. 
asinli iciees <r roads on Gipton housing 
site, for T.C. R. A. H. Livett, Housing Director, 
26, Gt. George-st. 

JUNE 23. 


Coulsdon and nee —Sewer.—Between Brigtton- 
rd., Merstham, and Dean-lane, for U.D.C. S. 





Urban Surveyor, 3, Clare-st 


£1 1s. 

Coulsdon and Purley. a a gy -up.—Chaldon-way, 
Coulsdon, Downs-rd., Coulsdon, Linden-av., Couls- 
don, Verulam-av., Purley, for U.D.C. S. Dep. 
£1 1s. each. 

leg —Laying.—Of sewer at Killough, for 

DC. J. Carr, clerk. 

Gc ie. Sack Work —In Mark-st. and Water- 
loo, for T.C. L. Ives, City = 


JUNE 

eeciisiihidinc. Simancummeie. Of Pickhurst-rise, 
Kent-rd., Mg ms rd., Surrey- ~ and Sussex-rd., for 
U.D.C. Storr Best. . £2 each. 

Bootle. ~hanee —Of 2,440 ‘sq. yds. 12-in. thick 
mastic asphalt surfacing’ to Worcester-rd., between 
Earl-rd. and Aintree-rd., for T.C. B.E. 

Broadstairs and St. Peter’s.—Road Surfacing.— 


For U.D.S. S. 
East Dereham.—Construction.—Of slate contact 
beds at sewage disposa] works, for U.D.C. C. H. 
Reeder, Clerk, High-st. Dep. £1. , 
iford. —Making- -up.—Of Belfairs-drive, Hamilton- 
av. (part), and Mayesford-rd., for T.C. B.E. and 


S.- Dep. £2 2s. 
London. —Paving. —Of Mundania-rd., for Camber- 


well B.C. W. Bell, B.E. and S. 


JULY 2. 
*x Bishop Auckland.—Concrete Roads and Sewers. 
—For U.D.C. Crawford & Robson, architects, 
Market Chambers. Dep. £2 2s 


Public Appointments, 


JUNE 18. 
Camberley.—Clerk of Works (Temporary).—For 
Frimley and Camberley U.D.C. R. H. Porthouse, 
". and §S., Camberley. 


E 20. 

Assistant (Temporary).— 
Borough Architect. 

Or ei —For 


JUN 
Derby.—Architectural 
For €.B. C. H. Aslin, 
London.Clerk of Works 

be at a om ow ae ). 
—Building Clerk o orks (Tenmporar. 

—For C.B. J. Ashurst, vo and §. 


JU 
Leicester.—F ull-time Teacher of Carpentry and 
Joinery.—For E.C. Registrar, College for Arte and 
Crafts, Leicester. 

JU 


NE 
* Blackburn. — Quantity 
Briggs H. Marsden, T.C. 

*Smethwick.—Clerk of Works.—For E.C._ S. 
Childs, 215, High-st, 

* Waltham Abbey.—Architectural Draughtsman 
(Temporary).—For Royal Gunpowder actory. 
Principal Clerk, Central Office, moral Sareratetenes 
and Small Arms a —! 


Surveyor. —For C.B. 


Dewsbury— Architectural y (Temporary). 
—For C.B. 

* London.—Foreman of Trades.—For Air Ministry. 
—Secretary (8.2), Air ecm Kingsway, W.C.2. 


JUN 
* Derby.—Architectural a Sremperety).— 
For O.B. C. H. Aslin, Borough Archi 
%* London. —Assistant_ Civil Seamer. See Air 
Ministry. Secretary is .2), Adastral House, W.C.2. 


ULY 2 
Tipton.—Housing Dimeior, wis U.D.C. Kenneth 
W. Madin, Solicitor and Clerk. 
_ NO DATE. ‘ 
_ *London.—Evening Teachers.—For winter ses- 
sion. Secretary, Wandsworth Technical Institute, 
London, S.W.18. 
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CURRENT & PROPOSED BUILDING WORK* 


Abbreviations: T.C. for Town Council; U.D.C. for Urban District Council; R.D.C. for Rural District 


Council; E.C. for Education Committee ; B.C. for 
of Health; M.T. for 


Mision of M.W.B. for yg eg 
District S or, D.S.; 
Sore SE 


Edge.—U.D.C. approved :—Pavilion for 


ter Board ; 


Be ~y 

Alfreton.—Miners’ Central Fund Committee pro- 
pose pithead baths, Morton Colliery, Doe Hill, 
nr. Alfreton. Plans 'by J. H. Forshaw, A.R.1.B.A., 
Architect’s Dept., Mines Section, Dean Stanley-st., 
London, §.W.1. Tenders invited. 

Amblecote.—Martin & Martin & W. H. Ward, 
F.R.LB.A., 106, Colmore-row, Birmingham, archi- 
tects ty out- patients’ block, ward unit and operat- 
ing theatre at Corbett hospital, for Board of 
Management. 

Barking Town. a. to invite tenders and make 
application to M.H. to borrow £33,000 for River-rd. 
reconstruction es ect to approval of Dagenham 

C., B.E, a to proceed with erection of 
convenience in » e Castle-lane at £1,700 
Plans been submitted for extension of refres ment 
pavilion in Barking-pk. at £2,600—Plans sub- 
mitted for public convenience corner of Jatee- ay. 
ont Ripple-rd. at £850, and B.E. and S. to pro- 
ceed.—M.H. issued formal sanction to ‘borrowing 
£710 and £490 for purchase of sites in Woodward- 
rd. for clinic and branch library. 

Bath.—City Engineer prepared sketch plans for 
convenience on land adjoining police per. opposite 
“Weston” hotel, Weston, at £800 .C. to obtain 
clearance orders for the Dolemeads and Wood-st. 
clearance areas.—A. J. Pictor to be appointed to 
prepare plans for alterations ane extensions at 
West T'werton senior school, and W. E. Underwood 
& Son to be appointed quantity surveyors. 

Bedford.—R.D.C. approved :—Rebuilding of ‘‘ The 
Bell” public-house, Eaton Socon, for Chas. Wells, 


td. 

Bexhill.—T.C. approved:—Nine pairs semi-de- 
tached houses at Bancroft-rd., for G. Fryer; also 
T.C. authorised proposed £70,000 sea-front hall. 

Birkenhead.—T.C. approved plans for offices and 
hall in Cleveland-rd. for Transport and General 
Workers’ Union. Architects, Culpin & > tian 
FF.R.1.B.A., 3, Portsmouth-st., London, W.C 


Birmingham.—Tenders to be invited for ie 
dairy and‘ milk factory in James Watt-st. for 
Birmingham Dairy Co., d.. Dalton-st. | Archi- 
tect, A. W. Roques, F.R.I.B.A., 7, Leadenhall-st., 
London, E.C.3. 

Blackpoo!l.—Borough Electrical Engineer to crect 

a_ transformer — on land adjacent to Digham 
‘eam —Sketch ans and elevations by Lumb 
& Walton on pan half of Mrs. M. V. Hilton, 
for development of land, corner of Queen’s- 
drive and Red Bank-rd., been approved.— 
Amended elevation of proposed swimming pool 
in Lytham-rd. submitted by Lido Swimming 
Pool (Blackpool), Ltd., been approved.—Plan 
and estimate of cost of ‘shelter and conveniences 
proposed to be constructed at Little Bispham sub- 
mitted by B.S. been approved.—Plans passed: 
23 houses, 13 garages, Montpelier-av., and Red 
Bank-rd., A. Schofield; 4 houses and shops, 15 
houses, 16 garages, Fleetwood-rd. and Derwent- 
place, S. Brooks; 5 houses and shops and 4 
garages, Westcliffe-drive and Annesley-av., N. 
Rideout; 18 houses, Pembroke-av., Sir L. Parkin- 
son & Co.; ; transformer sub-station, rear 34, John- 
ston-rd., and at 447, Promenade, Corporation. 

Bradford.—T.C. approved :—Machine shop and 
pattern shop for Hepworth & Grandage, for exten- 
sions to their St. John’s Works. Ounsworth-st., 
Bradford. — E.C. to proceed with schools on 
Haworth-rd. housing estate to accommodate 200 


children.—Libraries Committee are to erect Public ~ 


library at Listerhills. 

Brighton.—T.C. approved :—block of officés with 
shops and bank and flats over, North-st., at 
junction with Princes-pl., Braybons, Ltd.; 2 blocks 
of flats, 140, Freshfield-rd., L. C. Cohen; electricity 
sub-station, Newick-rd., North Moulsecoomb, Cor- 

ration; 60 detached bungalows, plots 1-60, Farm 

ill, Wick. —— Rottingdean, Coastal Estates 
(Eastbourne), Ltd 

Surniey—Piane ageroret by T.C. :—182 houses, 
Rose-hill, Stoops and Casterton-avs., Housing Com- 
mittee.—B.E. to prepare plans for 38 houses on 
Hargher Clough estate—Plans to be prepared for 
additional accommodation at electricity general 
offices and showrooms. 

Chard.—Addition of a preparatory school and an 
extension to science laboratory at Chard School 
proposed. 

Cheshire.—E.C. propose gymnasium at Calday 
Grange girls’ school at £1,770; Council senior 
mixed school at Poynton, at £10,088; secondary 
school for boys at Sale. Plans by County Archi- 
tect, F. Anstead Browne, F.R.I.B.A., The Castle, 
Chester. 

Chesterfield.—_M. J. Gleeson, Ltd., proposed to 
develop land fronting Sheffield main "road at Bow- 
shaw as housing estate of about 400 working- 
class dwellings. 





*See also List of Contracts open. 
** In these lists every care is taken to ensure 
= information given is accurate and up 
date, but it may occasionall: Z. that 
Sone to bullding owners taking pm > al 
of work before plans are finally 
approved by the focal authorities, “ 
works at the time of publ ication have been 
actually commenced 


Clerk, C.; Town C Clerk, T.0.; County Engineer, 


Council; P.C. for Parish Council; M.H. for 


of Transport; C.B. for County reg B. 2 > for Board of 


Surveyor, B Engineer, 
I Cc. Gu; County Surveyer, CS.; 


Chesterfield.—T.C. to build 138 houses on Spring- 
field-av. estate at cost of £41, 992.—T. Cc. approved s 
Alterations to “‘ Wheatsheaf” inn, Hig Joha 
Smith’s Tadcaster scene Co., Ltd 

Chipping Sodbury.—R.D.C. approved :—44 addi- 
tional houses at Yate, Stoke Gifford, Frenchay and 
Winterbourne. 

Corby.—A. Richmond & Sons, building contrac- 
tors, West st., Retford, acquired land in Occupa- 
tion-rd. for erection of 35 houses. 

Coulsdon and Purley.—U.D.C. to invite tenders 
for external painting 146 houses.—Council agree in 
principle to bridge over railway in Woodcote Grove- 
rd., Coulsdon, and to confer with representatives 
of the railway co. upon matter and prepare plans.— 
Plans prepared by S. for additional convenience and 
shelter at £434, at Memorial Recreation Ground. 
Tenders to be invited.—Plans passed :—J. Gerrard 
& Sons, 16 pairs semi-detached houses, Limpsfield- 
rd., Sanderstead: P. Richardson, 9 blocks of 4 
houses, Woodlands-grove, Coulsdon : R. Costain, 
Ltd., 1 block of 4 houses, 6 pairs semi-detached 
na 6 blocks of 6 houses, ld Farleigh estate, 
off Old Farleigh-rd., Selsdon ; ’Firmus Constructions, 
Ltd., 11 pairs semi-detached houses, Tudor-close, 
Court-av., Coulsdon. 

‘Coventry. —Education Committee propose provi- 
sion of elementary school for about 300 children 
on Hermitage estate, Wyken. 

Drighlington.—U. D.C. approved :—Lay-out plan 
of 278 houses in Whitehall-rd. for W. Bower. 

Dudiey.—Butler, Jackson & Edmunds, ——e. 
24, Bennetts-hill, Birmingham, prepared: plans for 
municipal school at Blower’s Green for E.C. 

Elland.—U.D.C. received sanction from M.H. to 
erect 20 working-class houses on Heathfield housing 
estate. Surveyor is to prepare drawings. 

Eton.—R.D.C. approved :—Alterations and addi- 
tions at ‘‘The Feathers,” Taplow, for Benskin’s 
Watford Brewery. —Workshops in Oxford-rd., for 
Messrs. Pelhams. 

Farniey.—Tetlow & Taylor, Ltd., millowners, to 
rebuild Britannia Mills. Tenders to be invited. 

Gargrave.—Plans prepared by Mr. Hartley, 
architect for mill. Tenders invited. 

Gogawnnes Tie approved :—16 cottages, War- 
ren-rd., for Hoptroff ; alterations to ‘Red Lion ” 
public- house, for ‘odgson’s Kingston Brewery; 
additions to’ premises on wharf, for King & Taylor. 

Guiseley.—U.D.C. approved:—Lay-out of WW 
houses and 15 pairs of semi-detached houses, Leeds- 
rd., for W. W. Rawnsley. 

Hartlepool.—T.C. have received sanction from 

-H. to proceed with widening of South Cliff- 
neat from St. Andrew’s Church to Chapel- 
st. 


Hetton-le-Hole.—U.D.C. received from M.H. con- 
firmation of slum clearance areas which involve 
— of 137 houses and the erection of 137 
house A. H. Fernwell, Bridge End-chams., 
Cheater: le-Street, Durham, architect for new houses. 


Hyde.—Stalybridge, Hyde, Mossley and Dukin- 
field Joint Electricity Board proposing showrJoin 
in Market-st. 

Lancashire.—E.C. propose school hall and gym- 
nasium at Radcliffe technical school at £5,650 
provision of gymnasium and engineering work: 
shop at Newton-in-Makérfield technical school; pro- 
vision of pavilion on playing fields at Leigh gram- 
mar school. Plans by County Architect, Stephen 
Wilkinson, F.R.I.B.A., 16, Ribblesdale-pl., Preston. 
—Libraries Committee propose branch libraries at 
Penwortham and Carnforth. 

Leatherhead.—Schemes been submitted to U.D.C. 
for lay-out plan for development of Woodfield Farm 
estate, Ashtead, comprising about 90 acres, by 
Stanford & Co., on behalf of W. J. Hobbs, of 
Carshalton. 

Leeds—Plans prepared for Jewish Club with 
assembly hall and block of shops at junction of 
Saville-st. with a to Chapeltown-rd. Archi- 
tect, G. Burnett 

Leyton.—T.C. approved : :—-E. B. Holme & Co.. 
Ltd., alteration and addition to factory at 260, 
Church-rd.; New Model Laundries, Ltd., new boiler 
house at Magnet Laundry, Clyde-pl.; Law. Land 
— Dept., Ltd., alterations to iavatories at 
factory, Nor ington- rd. 

Liverpool.—Plans passed by Corporation :—Ex- 
tension to bakery, Lorenzo-drive, D. F. Price, for 
Sayer’s (Confectioners), Ltd.; 30 houses, Abbey- 
stead-rd., and 4 houses, Thing wall- rd., R. Owens 
& Son, for Sealy & Lucas; alteration and addition 
to licensed premises, 1, Botanic-rd., Threbfall’s 
Brewery Co., Ltd.; 40, tenements, Gili-st., for Cor- 
poration ; alteration to licensed premises, 99, Soho- 
st., Medcalf & Medcalf, for Ind Coope & Co., Ltd. ; 
reconstruction of “D” warehouse, Love- lane, for 
Tate & Lyle; new chapel at College, Thbotson’s- 
lane, Leathart, Granger & Webber: extension to 
factory, Parkhill- rd., Ley, Colbeck & Partners, for 
Mabie Todd & Co., nag : Reve club premises, 272, 
Upper Parliament-st.. J. > for Unity 
Boys’ Club; factory, Watton Hall-av., Edwin Hulme 
& G J. Timmis, for R. Gregory & Co., 3 
extension to factory, Cunliffe-st., Campbell & 
Honeyburne, for Peerless Refining Co., Ltd.; sho 
store, 105/113, London-rd., Gray & Evans, for T. 
Hughes & Co., d.; pumping station, Belle Vale- 
rd., for Corporation ; 32 houses, Schooi- lane, and 6 
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hones Speke. 4. Cor; A yea 18 houses, Solar- 





owsk: Id — sub-station, 
Vinee for “on Sole bonde d store, Lgeds-st., 
Geo. Platt & ns, Ltd., for Mersey ‘obacco 
noe Ltd. ; additions, etc to factory, Light htbody- 


Whitnall & one Dag for Geo. Hadfiel & oe. 
iia. alterations and addition to Territorial Head- 
quarters, Tramway-rd., Major Gilbert Frazer, for 
West Lancashire Territorial Association ; electric 
sub-station, Grecian-ter., for Corporation ; altera- 
tion to Gaiety Cinema, ’Scotland-rd., - Dobson & 
Co., Ltd., for the Pro) rietors. 

London (Pen ge).—U.D.C. approved :--37 houses 
on Cintra Park estate, Upper Norwood, for Duns- 
more Bros. 

Luton.—R.D.C. approved :—32 houses, Aley 
Green-rd., Caddington, H. C. Janes, Ltd.; 20 
houses, Mixtway, Houghton Regis, Mead Estates, 
Ltd., and village hall, Chaul End-lane, Caddington, 
i Hannen, 

Manchester.—Plans approved by T.C. :—18 houses, 
gg mt -rd., Romney-rd. and Caledon-av., Moston, 

alsall, 360, Cheetham Hill-rd.; 5 houses, Cres- 
cent and Egerton- Tds., Fallowfield, 4 shops, 2 
houses and 2 shops, Woodside-rd., Chorlton-cum- 
Hardy, Sparke & Stephens, Ltd., *Manchester- rd., 
Whalley Range; 62 houses, Avon-rd., Avon-gdns., 
May-drive, Firethorne-av. and Arbor- av., Burnage, 
Housing Committee; 120 houses, North- rd., Vale- 
st. and road No. 1, Clayton, Housing Commit ttee ; 
rebuilding and additions to factory after fire, 
Cheltenham-st. Regent-st. and Harrowby-st., 
Collyhurst, Acme Tin we gd Co., Ltd., Chelten- 
ham-st.; 150 houses, Church-lane, Ashley: ‘lane and 
Holmfield-av Moston, Housing "Committee : shop 
and come. aa showroom, ~~~ East Dids- 
bury, 8S. Cameron, Kingsway, ast Didsbury: 452 
houses, Nearbrook-st., Greenwood-rd., Woodhouse- 
lane, etc., Wythenshawe, Housin Committee ; 182 
houses, Manley -rd., Marlborough-rd., St. Wer- 
burgh’s-rd. North, ‘Lisburn- av., sford-av., Mor- 
ville-rd., Brantingham- rd. and Marchwood- av., 
WwW halley Range, A. Hartley & Sons, Mauldeth-rd., 
Withington; factory, Altrincham. rd., Northen 
Etchells, J. Crampton & Co., Ltd., 31, Princess-st.., 
Hulme; alterations and additions to chapel, New 
Islington, and Baker-st., Ancoats, New Islington 
Methodist Chapel Trust tees.—E.C.' are to acquire 
site near Gatley cross roads, Wythenshawe, for 
elementary school.—Plans approved for alterations 
to plock No. 2, Withington hospital .and insti- 
tution, for Health Committee .—Housing Committee 
instruc Housing Director, L. Haywood, 
F.R.L.B.A., to prepare lay-out for 20 shops, West 
Gorton site, and alternative lay-out for 30 shops 
on same site.—J. Maunders & Sons, builders, 21, 
Grange-av., Stretford, propose to complete Burton- 
lane estate, Droylsden, _by 300 houses. Plans by 
Sharp & Cowburn, architects, 40, South King-st.— 
J. Saxon, builder, Cheadle-rd., Cheadle Hulme, 
Stockport, eee developing estate at Slack-rd., 
Black - 250 houses. Architects, Roberts & 
Wood, 26, King-st. 

Melton Mowbray.—U.D.C. to erect 50 houses. 

Middlesbrough.—Additions to be made to nurses’ 
home at Holgate institution. Plans by S. E. Bur- 
gess, B.E. 

Middleton.— Bernard Widdows, of Naylor, Sale & 
Widdows, architects, St. Mary’s-chams., St. Mary’s- 
gate, Derby, preparing plans for primary school at 
Boarshaw, for EC. 

Nantwich.—R.D.C. approved lay-out of streets 
wt roads for 400 houses at Gresty for Messrs. 
gden. 

Nenagh.—T.C. have appointed J. O’Sullivan, of 
Bantry, Co. Cork, as clerk of works on housing 
scheme. 111 houses to be erected. Scheme will 
cost £30,000 

Newburn.—U.D.C. to apply to M.H. for sanction 
to erect 194 additional houses at Throckley, also 
erection of 28 houses at Waverley-cross to accommo- 
date persons displaced at Middle-row, Factory- 
row and Syntox-sq., Lemington, clearance areas. 

Newcastle-on-Tyne.—T.C. to erect 450 houses to 
accommodate persons displaced by slum clearances. 
Newcastle-under-Lyme. —T.C. propose to acquire 

“Brampton Tree House” for conversion into a 
poo maternity hospital. Estimated cost 
£20,000 


Northampton.—J. E. Lucas, Church-st,. Moulton, 
proposes 37 houses in Fullingdale-rd.; J. Blythe, 
Ironstone House, Byfield, proposes to develop land 
on Delapre Abbey estate for 1,200 houses and 
shopping centre; Chown’s, Ltd., 63, Edinburgh-rd., 
to erect 75 houses on Highlands estate. 

Nottingham.—Arthur Short Estate Co., Ltd.. are 
to develop 130-acre housing estate at New Basford, 

Old Fletton.—U.D.C. approved lay-out plans for 
proposed Westbrook estate, Woodston, for : 
Cracknell, Ltd., builders, Peterborough, who inl 
pose building about 40 houses. Also approve 
8 pairs of houses on Farcet-rd., Stangronnd, for 
Mrs. E. Moore. 

Ormskirk.—Rev. J. P. Hobson and Parochial 
Council of Christ Church, Aughton Green, propos- 
ing vicarage. Architects, Willink & Dod, 

I.B.A., Cunard-bidgs., Pier Head, Liverpool. 
Ponteiract. —Corporation to build additional 100 
s on Monkhill housing site. 

ane Te to ask S. to prepare —¥ for 
30 non-parlour honses similar to last 18 built 

Rotherham.—B.E. to pre ware plans for abattoir 
extensions.—T.C. approve plans for_ mission 
church, Browning-rd. and Herringthorpe Valley-rd.. 
for — and Parochial Council of Whiston Parish 
Churc 

Rugby.—Rugby Industria} and Provident Co- 
operative Society, Ltd., 43, Chapel-st., propose 
bakery in Chapel-st. Plans by L. G. Ekins, 
F.R.LB.A., Architect’s Dept., Co-operative Whole- 
sale Society, Ltd., 99, Leman- st., London, E.1.— 
T.C. approved lans for extensions to Lawrence 
Sheriff school, Clifton-rd.. for Trustees.—Mortuary 
st Rugby Poor Law institution, for Warwickshire 
ate od 
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Salford.—Lieut.-Comdr. Astbury, ‘‘ Newland,” 
Prestwich, proposes development of land at Green 
Bank for 63 houses. 

Sheffield.—Yorkshire Penny Bank, Ltd., to erect 
banking premises at Broomhall. Plans’ by Bank 
Architect’s Dept., Infirmary-st., Leeds. Tenders to 

invited.—T.C, received sanction to borrow 
£28,110 for 64 flats in Lambert-st., Scotland-st. and 
Furnace Hill.—E.C. propose electricity sub-station, 
Woodthorpe estate-—Handsworth Woodhouse Co- 
operative Society, Ltd., secured land in Market-st., 
Woodhouse, for ‘stores. 

South Shields.—T.C. to purchase from Ecclesias- 
tical Commissioners land my Prince Edward-rd. 
for housing purposes.—T. A. Page & Sons, 67, King- 
st., prepared plans for alterations to “ Northumber- 
land Arms ” hotel, Laygate-lane, for Duncan & 
Daglish, Swinburne-place. Newcastle. 

Sowerby Bridge.—U.D.C. to make application to 
M.H. for sanction to borrow another £15,900 for 
housing. 

Stockport.—T.C. to make application to M.H. for 
sanction to borrow £4,250 for purchase of land 
at Heaton Mersey as site for high school. 

Stoke-on-Trent.—T.C propose lice station 
buildings at Trentham. Scheme to prepared for 
extensions to Fish Market, incorporating portion of 
old fire station. A. Burton, City E. 

Swinton and Pendlebury. —U.D.C. to spend 
£200,000 on civic centre scheme. 

St. Helens.—T.C. approved :—Extensions to Dis- 
trict Nurses’ Home at Greenfield-rd. and Dentons 
Green-lane, for committee of St. Helens District 
Nurses’ Home, and 20 houses, Woodlands-rd., for 
Wm, C. Harris, jun. 

Tadcaster.—R. D. C. propose hospital block at Gar- 
forth hospital. Tenders will be invited. 

Uxbridge.—U.D.C. approved :—Additions, Ux- 
bridge and District Electric Supply  Co., and 
alterations and additions, Barclays Bank, Ltd., 
139, Grosvenor-cres., Hillingdon. 

Wakefield.—Coxley Mills Co., Ltd., to carry out 
additions at mills. Plans approved by R.D.C.— 
A new Methodist Church and Sunday school to be 
erected in Thornes-rd. for trustees of Lupset 
Methodist Church. Plans by A. J. Abbott. Tenders 
to be invited. 

Wallisend.—T.C. approved plans for 40 houses on 
Westlands estate by’ Northern Homes and Estates, 
Ltd. Architect, W. Riddle, 53, Denham-ter. 

Warwick.—R.D.C. approved :—Water tower and 
garage for Goss Bros., Cubbington. 

West Bromwich.—T.C. —— additional block 
at isolation hospital at £1,800 

Whaley Bridge.—Trustees of “Methodist Church 
propose extensions of church building at £1,500. 
Architects, Halliday & Agate, 14, John Dalton-st., 
Manchester. 

Widnes.—T.C. approved :—16 houses at Shelagh- 
av. 

York.—E.C. propose elementary school for 350 
scholars on Tang Hall estate. Additional wing 
is to be erected to Nunthorpe Council school. 

Spurr, City S. 
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TRADE NEWS 


An Asphalte Report. 

Val de Travers Asphalte Paving Co., Ltd., 
held their 64th ordinary general meeting at 
Winchester House on June 6. The net profits 
for the year were £1,685 7s. 8d., which, with 
the sum brought forward, 
£20,296 1s. 3d. 

Troy Court, W.8. 

Stuart’s Granolithic Co., Ltd., 62, Lincoln’s 
Inn-fields, London, W.C.2, inform us that the 
stonework of Troy Court, Kensington, which 
was illustrated in our last issue, is in cast 
Portland stone, for which they were respon- 
sible. 


Stonework Restoration. 

Messrs. Szerelmey, Ltd., of 273-7, Rother- 
hithe New-road, S.E.16, are engaged upon 
the restoration of the stonework at the Red 
Barracks and the Royal Herbert Hospital, 
Woolwich, under instructions from the Royal 
Engineers. 


Coal Utilisation. 

Coal Utilisation Council, Columbia House, 
Aldwych, W.C.2, have decided to issue a 
bulletin, the ‘‘C.U.C. News.’”’ This is a 
private publication issued to coal producers 
and distributors to keep them informed of the 
activities of the Council. No. 1, just issued, 
contains some facts and figures interesting to 
coal users. 


““Crompton Court,’’ S.W. 

The Trussed Concrete Steel Co., Ltd., rein- 
forced concrete engineers, 22, Cranley-gardens, 
S.W.7, were the designers of all the exten- 
sive ‘reinforced concrete work on _ this 
job, which included the foundations, the 
tanked basement, the framework to the first 
floor, the central tower, the gangways, and 
all the floors, which are ‘‘ Truscon.”’ 


British Steelwork Contracts. 

The Britisn Steetwork Association an- 
nounces that a large contract for aeroplane 
hangars has been placed by the Air 
Ministry with Redpath, Brown and 
Company, Limited, for which  approxi- 
mately 7,000 tons of British steel will 
be required. The structural steelwork will 
be fabricated partly at the Scottish works of 
the firm and partly at their Manchester 
works. There will be thirteen hangars in all, 
seven to be erected in Iraq, one in Egypt and 
five in Great Britain. 


Halifax House, Strand, W.C.2. 

Messrs. Marryat and Scott, Ltd., 75, 
Clerkenwell-road, London, E.C.1, point out 
that in our account of Halifax House in our 
issue of June 1 their name was not men- 
tioned as the sub-contractors who built the 
lifts. The passenger lifts which they installed 
there are of a special type, fitted with their 
latest ‘‘ Auto-Pilot ’’ level landing control. 
This type of control, they state, is the latest 
development in attendant-operated passenger- 
lift control, and makes it possible for an 
entirely unskilled person to operate a high- 
speed passenger lift satisfactorily. 


Trade Opportunities. 

H.M. Vice-Consul at New York reports 
that a firm of importers and exporters desire 
to be placed in touch with United Kingdom 
manufacturers of mosaic and decorative tiles. 
Exporters of tiles of United Kingdom manu- 
facture can obtain the further particulars of 
the inquiry (Ref. B.Y.7826), together with 
particulars of the Department’s ‘‘ Special 
Register ” service of information, upon appli- 
cation to the Department of Overseas Trade. 

H.M. Trade Commissioner at Calcutta re- 
ports that the Indian Stores Department, 
Simla, is calling for tenders to be presented 
in Simla by July 3, 1934, for the supply of 
salt-glazed ware pipes and fittings. Firms 
desirous of offering goods of United Kingdom 
manufacture can obtain the further particulars 
of this call for tenders (Ref. B-Y.7824), to- 
gether with particulars of the Department’s 
Special Register service of information, upon 
application to the Department of Overseas 
Trade, 35, Old Queen-street, London, S.W.1. 
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PRICES CURRENT OF MATERIALS.’ 


Owing to the exceptional circumstances which prevail at the present time prices ef materials should be confirmed by inquiry 


BRICKS, &c. 
Per 1,000 Alongside, in River Thames 
up to Mortlake. £ 
clic mse OAR Sa Rar ce ee ee 4 
3 


Sto? 
oom 


1 
Per 1,000, Denne hk London Goods Stations. 










s. d. £8. d. 

“Phorpres” .... 211 3] Flettons, B’ll’n’se 3 6 3 

Flettons at Best Blue 
King’s Cross.. 211 3 Pressed Staffs 9 5 0 

Do., grooved for Do. Bullnose .. 915 0 
Plaster ...... 213 3!Blue Wire Cuts7 5 0 

White Midhurst Facing Bricks eres 
pe Pe Ceny eee 5 0 0 
“Phorpres ” whites (do.) ................ 317 3 
*‘Phorpres ”’ Rustic Facing Bricks, delivered 
Central ROMGOR icc cc so cecis peri1,000 312 3 

B 7“ ontitdee wy Brick :— 

ereeats Seen. @ Ol cas ssccsss ae Le 
G Bp hn BrRIOKs— 
Best White D'ble Str’tch’rs 2910 0 
Ivory and D’ble Headers 2610 9 
Salt Glazed One side and 
Stretcher Py oe eee two Ends .. 3010 0 

Headers ...... 20 10 0O| Two sides and 

Quoins, —_ Bull- one End .. 3110 0 
noe and 4}in. Splays and 

| BSS 2710 O Squints .. 28 0 0 
Second Quality, £1 per 1,000 less than best. Cream 
and buff, £2 extra over white. Other colours. Hard 
“laze, £5 10s. extra over white. 

PARTITION SLABS. 
Delivered London Area, 
CLINKER CONORETE. 
2” per yd. sup..... 1 io ap .... 2) 0 
p+ gee ies: be FE eee BH cas dons 2 4 
CRANHAM TERRA COTTA. 
2° per yd. sup..... s.0 | 8” per yd. sup..... 3 8 
3 6/4’ ii 
HeMpst&aD—K EYED Two SIDES, 
2” per yd. sup..... 3] 3” per yd. sup..... 29 
r) ee Rem ae ney Pe ee Se 
8. d. 
Thames Ballast .......... 7 3 peryd- 
PAG eek ws ke dec bec 0s ks © Bac delivered 

PUG RE. (gas w eis'ee's cess <'g To is 5 2 miles 

Washed Sand ............ 8 3, ” + Tadius 
BAN, TB no nccc 0c aces Le See Padding- 
# in. Broken Brick ...... | ee eS ton. 

PRI DO oak ccc ccatos eB 
e 
Per ton delivered in London area in full van loads, 

Best Portland Cement. British 
Standard Specification. Test 

In Jute Sacks (11. to ton).......-cceccces £118 0 

In Paper Bags (20 to ton) .............. 118 0 

Colorcrete No. 1 & 2 Coloured Rapid Hardening 
Portland Cement in 1 cwt, paper bags free (non- 
teturnable) £3 6s. per ton. 

“Snowcrete” White Portland Cement in 1 cwt. paper 
bags free (non-returnable) 175 /- per ton. 

Portland Cement Alongside Vauxhall in 80 Ton Lots. 
Jute Sacks (11 to ton) 114 0 
Paper bags (20 to ton) i 14 0 
Ferrocrete per ton extra on above...... 0 7 6 
Vitocrete per ton extra on above ...... oe 7<¢ 


NoTtTE—Jute Sacks are charged 1s. 6d, each and credited 
1s, 6d. each nett if eye ot in good condition within 
three months, carriage 

Super Cement (Waterproo Paper Bags free 3 8 0 

6 15 


BOMB MINED. coaches recs erect ectaa ess 0 
ee ees 515 0 
Keene’s Cement, White ............eseee- 515 0 
oe a Se eee, re 510 0 
~igschneen 

_— COMBE: FUBR) os Weiwes eb anesses 300 
a OUR ne cas ke asonne tone 312 6 
Raise cst cwevenscevenecrs 412 0 
Sirapite, Goaiue icc ee See «painter 3 9 0 
Finish..... OP ee ee 817 0 

Grey ne TEE. 5 thet aneees oenetaeees 265 0 
CR shies sobs 0os a do 4 oe bee 9.b.0 0c 0 265 0 
Best Gfound Blue Lias Lime ............ ; a i | 
i i err ee erederene oer oe ae oe 
Granite Chippings RINE TR A i oa 112 0 


NoTE.—Sacks are charged 1s, 6d. each and credited 
1s. 6d., if returned in good condition within three 
months carr, pd. 

Stourbridge Fireclay in sacks 37s, 0d, per ton atrly.dep. 


STONE. 
BaTH STONE.— Delivered in railway trucks at s, d. 
Westbourne —_ Paddington, G.W.R., or 
South Lambe ne “W.R., per ft. cube .... 210 


BEER Peden a eer BLOCcK— 
Free on rail at Seaton Station, per ft.cube.. 23 
Delivered free on rail Nine a S.R, 
per ft. cube 8 1k 
Selected approximate size one way, 1d. per 
cubic foot extra ; selected approximately 
three sizes or for special work, 3d. per 
cubic foot extra, 
PoRTLAND STONE— 
Brown Whitbed, in random blocks of 20ft. 
average, delivered in railway trucks at 
Nine Elms, 8. Rly., South Lambeth 
Station, G.W.R., and "Westbourne Park, 


Paddington, G. W.R. , per ft. cube ...... 4 4} 
Do. do. delivered on road waggons at — 
stations, per ft. CUD@ .......eseeceeeeeeees 4 55 


White basebed, 3d. per ft. cube extra. 
NoTe.—1d. per ft. cube extra for every foot 
over 20 ft. average, and 3d. beyond 30 ft. 
Hopron-WooD STONE— 


F.O.R. Quarries Wirksworth, Derbyshire, s d. 
Random blocks from 10ft. and over P.ft.cb. 14 0 
Baw CWO S1ES | coi sc.cssccccccccvecccdosesoceess 22 6 
Sawn, three or four sides...........+.0.seeeeeeee 27 6 





CHILMARK—RaNnbdoM BLocK— 8. d. 
At Nine Elms, per ft. cube............. ; $11 
York STong, BLUE—Robin Hood Quality. 
Delivered at any Goods Station London. 
6 in, sawn two sides landings to sizes (under 
SO MN SOReT) So. cesses Per ft. — 
6 in, rubbed two sides, ditto ...... 
3in. sawn two sides slabs rewdioas sizes)” a 
2 in. to 2} in. sawn one side slabs 
(random sizes) ...... dunaéad ‘ 
TS Os OO BT. GIR: ik icecccces » 
Harp Yorr— 
Delivered at any Goods Station, London. 
Scappled random blocks.... .Per ft. cube 
6in. sawn two sides landing to sizes (under 
40 ft. super)............Per ft. —, 
6in. rubbed two sides, ditto 
4in. sawn two sides slabs (random sizes), “ 
3 in. ditto ditto 
2in. self-faced random flags ..Per yd. super 


CAST STONE.‘ 


Delivered in London area in full van loads, per f 
cube: Plain, 8s, 6d.; Moulded, 9s. 6d. ; Sills, 10s. 0d. 


—— Poa 


~ 
oo 


@MrwQa 
] 


D. 
GOOD BUILDING DEAL, 


Inches, Per stan. Inches, Per stan. 
ee: eee £23 10 | 3 ( “ee £18 10 
Bs, YOO oceties Co fe a a: ee 19 10 
a Set ee See 21° O18 X Be 19 10 
i un aoe 30 O18. 36 Bias 19 10 
Bet PS: Sass 18° OT GE Riceccess 19 10 
(ee, Sls ale Cae ee 1810;3 x 4%.. 18 0 
ey a 18 3 4. 18 0 

beg I 
ie ee See a! Eh ak BARR £21 0 
PLAIN EDGE FLOORING, 
Inches per sq. | Inches, per sq 
ekennasee scsi Glo Tec ice decsecasacs, COPS 
Porat ae ie: Sererrerrrrrs rs 32/6 
nine were e clegie palis 20/- 


TONGUED AND 
GROOVED FLOORING. 


MATCHING (BEST). 








pee per sq. — per sq. 
1h 82/6 22 
ins. BATTEN a. 1SAWi LATHS. s. d. 
x2 pang 2 6‘ Perbundle .... 23 
HARD WOOD. 
1 INCH AND UP THICK, 
Average price for prime quality. £ a; al, 
Dry Austrian Wainscot, per ft. cube...... 015 0 
Dry American and/or’ Japanese Figured 
Nee ION OUI oo dare gh s'0 ced cane fame at 012 0 
Dry American and /or Japanese plain Oak, 
OR SD 05 5 isa ee nake eiceks anes roee 010 0 
bag sq. edged Honduras Mahogany, per ft. i 
PRE EIEN (A GA RM 8 EOP 1 
Dry eaaeut Honduras Mahogany, per ft. td 
eB dial dais nro. 4ic shania vaio baie ee i040 ade 1 
Dey Cabs Mahogany, per ft. cube.......... A: 4 50 
Dog 3 ee 014 0 
Dry American Whitewood, per ft. cube .... 010 0 
Best Scotch Glue, per cwt.... phos tees 3.00 
Liquid Glue, per cwt........... 4 7 0to510 0 


SLATES. 
First quality slates from Bangor or Portmadoc, carriage 
paid in full truck loads to London Rate Station. Per 
1,000 actual. " 4 
a. 4, 


S. 4, 4. 
24by12 .. 2915 0 18by10 .. 1512 6 
22by12 .. 25 0 0 18by 9 .. 1315 0 
22by11 .. 2210 O 16 by 10 1310 0 
20by12 .. 22 0 0 Bws . @T SG 
20.0730: .. - 1 F 6 


TILES, 
Delivered at London rate stations in ful] truck loads 


of not less than 6 tons. eT 1, 

f.0.r, London. 
Best machine-made tiles from Broseley or 

Staffordshire district ........ we og ee atiee 7.0 
ditto hand-made ditto .............. 56 0 0 
CRORENOMABTIONN, ocngs cdesdes scescdccies 5 8 6 
Hip and valley tiles ees Pe eter 09 6 
(per dozen) Machine-made ...... 090 


Joists, GIRDERS, &C., TO LONDON STATION, 7, to 
1 





R.8. Joists, cut and fitted .............. 0 
Plain Compound Girders .. 0 
oo Stanchions 0 
In Roof Wo PRIS A ee 18 0 0 
MILD STEEL ROUNDS.—To London Station, per ton, 
Diameter, £ s. d. Diameter. e d. 
EARS io Siisielowre 12 0 O fin. to Fin. 10 15 0 
rT 11 0 O §gin.to2Zin... 1010 0 


ROUGHT-IRON TUBES AND FITTINGS— 

(Discount off List for lot of not less than £7 net value 
delivered direct from Works, 2} per cent, less above 
gross discounts, carriage forward, if sent from 
London Stocks.) 

Genuine 
Standard Wrot. 
Wrot. (Puddled) 
Mild Steel Iron 
Tubesand Tubesand Standard Standard 
Tubulars Tubulars Fittings Flanges 


Sizes Sizes Sizes Sizes 
— tin. to 6in. fin. to 6in. din. ‘~ 6in. 
‘° % 

OGG 5... 65 By 57} 70 
Water .. 61 48} 524 65 
Steam... 57 45 474 60 
Galv.gas.. 52 40 474 60 
Galv.water 47 $5 - 424 55 


Galv.steam 42} 30 374 50 








C.1. HaLF-RounD GuTTERs—London Price ex Works 
Per yd. in 6 ft. Anglesand Stop 


lengths, Gutters, Nozzles. Ends. 
1/5 1/14 4td. . 
1/6 1/3 5}d. 
1/63 1/4 63d. 
1/8 1/6 94d. 
1/10} 1/8 10d, 
0.G, GUTTERS. 
BA isin cs ceca see sieves 1/73 1/5} 7d. 
GE wécvacecdcceaane 1/94 1/54 7id. 
5 Se Pei 1/11 1/64 84d. 
Ee ae re 2/0 , 2 ot 94d. 
WR et eareweaenee 2/43 2/0 114d. 


RAIN WATER PIPES, &c. 
Bends, stock Branches, 
FY eg yd, in 6 fts, Pipe, angles, stock angles, 


iahrregrces ctce 2/23 1/44 2/0 
Sin, Liha tanGes daly ae 2/3 1/6} 2/4 
a RC aR re 3 A ag Ay 
Bitlis cones Ba age a ‘ 
Fae o 2/0 405 


Less 20 per cent. trade discount. 
Tonnage allowance—4 ton lots, 5 per cent. 
2 ton lots, 24 per cent. 
L.C.C. CoaTep Sou Pires—London Prices ex Stock. 
Bends, stock Branches, 
Pipe, — stock —s 
d d. s 


2 in. per yd. in 6fts..... 2 8 1 11 28:3 
2hin, ‘ 3 0 21 2 10 
3 in, * 3 4 23 3 5 
3hin. = 2 7 210 3 11 
4 in, As 4 0 3 2 4 6 


L.C.C. CoaTED Drain Pipes—London Prices ex Stocs. 
Bends, stock Branches. 
has angles, stock —> 

d. 8. d. 


Sin. per yd. in 9 ft. lengths 3 0 4 6 : 0 


ewt. Sa ae 
4in. ,, 1 ee TR 5 6 8 9 
Sin, ,, 1 2 32 5 10 9 6 13 6 
6 in 20 6 10 12 0 18 0 
Gaskin for jointing 41 bd per ewt. 
hws tonin IL ondoa. 
Tron— £ d. 

Common bars .......... 10 “0 % to 10 ‘to 0 
Staffordshire Crown Bars— 

Good merchant quality... 1010 0 to 11 0 0 
Staffordshire Marked Bars.. 14 0 0 15 0 0 
BENG BECO BATS c.0.0.0 0:00.00 900 10 0 0 
Steel Bars, Ferro-Concrete 

quality, basis price ...... 810 0 9 00 
Hoop iron, basis price .... 11 0 0 12 0 0 

Galvanised ...... 2710 0 2810 0 
Soft Steel Sheets, Black— 
Ordinary sizes,to 20g. .... 11 0 0 1110 0 

nt 2 Ps Sardic 20:8 @ 13 0 0 

ER 15 0 0 
Sheets Flat Best Soft Steel, C.R. and CA, “quality— 
Ordinary sizes, by 
2 ft. to 3 ft. to 20 g. M018 cc 13 ¢ 8 
Ordinary sizes, 6ft. by 
2 ft. to 3 ft. to 22 g. and 
ee 15 00 .. 16:0 0 


24g. 
Ordinary sizes, 6 ft. 
2 ft. to 3 ft. to 26 g. 1710 0 .. 1810 0 
No. 1 quality £4 per ton extra, 
Flat and Galvanised Corrugated Sheets— 
Ordinary sizes, 6ft. to 
9 it. to 20g. ......-+-- 1810 0 .. 1500 


Ordinary sizes, 6ft. to 
9 ft. to 22 g. and 24 g.. 1510 0 .. 1610 0 
—-, sizes, 6 ft. to 
O16, 00 26GB... -ccececee 1610 0 .. 18 00 
Sheets, Genveained Flat, Best quality— 
Best Soft Steel Shects, 
6ft. by 2ft. to 3ft. to 
20g. and thicker ... 1410 0 .. 1610 0 
Best Soft Steel Sheets, 
22g, and 24¢.....+... 160640. 141006 
i es Steel Sheets, 
Tucbr deteegtees & 10-0 .. 18060 
Cut Nails, Sin, to 6in,....... 16 16°:6.: .:- 3? @ @ 


(Under 3 in, usual trade extras.) 

Meta Wrnpows.—Standard sizes, suitable for com- 
plete houses, including all fittings, painting two 
coats, and delivery to job, average price about 1s, 4d. 
to 1s. 7d. per foot super. 


COPPER. / 
nathan Copper tubes (basis) .......... perlb. 0 9 
Strong sheet .......ee cece eeeeeeeecee re 0 10 
Think: ocvecese Sodecceccceteveseeeseios 0 11 
Copper nails ....... see eee eee eee cece Bi 10 
Copper WiTe 2... eee cece cece ee etee eee po 0 11 


PLUMBERS BRASS WORK. 


Delivered in London 
New RIVER PaTTERN SOREW DowN BiB Cooks FoR 
TRON, 
tin. Zin, lin. lin. tin. 2in. 
29/- 45/- 76/- 153/- 246/- 510/- per doz, 
New RIvER PaTTERN ScREW Down Stop Cocks anpD 
UNIONS. 
din. Zin. lin. 1tin. Ibin. 2in. 
41/6 62/- 92/- 174/- 300/- 588/- per doz, 





* The information given on this page has been 
specially compiled for THE BUILDER, and is copyright. 
The aim in this list is to give, as far as possible, the 
average prices of materials, not necessarily the highest 
or lowest, Quality and. quantity obviously affect 
prices—a fact which should be remembered by those 
who make use of this information, 
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PRICES CURRENT OF MATERIALS —(contd.). 
RIvER PATTERN SCREW DOWN MAIN FERRULES. 


ar ; ay ‘ 11676 doz 

care Aap Saws 

lin. 1}in. 2in. 3in. Shin. 4in. 

7/6 10/—- 14/— 23/- 30/- 42/— per doz. 
DOUBLE Bol ScREWS. 


in, lin vip in. 1h in. 2 in. 
+ in. : : . Zin. 
7/6 in 17/- ES Fm Pr J 63/- per dor. 
Brass SLEEVES, 
Qin. Sin. 3hin. 4 in. 


1} in. 
10/- 12/— 20/- 24/-  31/- per doz. 
ssw Rive Pateakh ChOTDON Bald, Valves 8.¥. 


ScREW. 
l1jin. 1pin. 2in. 3 in. 
8 Ibs. P. traps ...... " 83/- 41/- 56/— 101/-—per doz. 
8 lbs. 8. traps ...... 35/— 45/- 66/- 126/- ,, 3 
T1n.—English Ingots, 2/5 per lb. SoOLDER.—Plumbers’, 
, 


1/-, Tinmen’s, 1/2, Blowpipe, 1/3 per Ib. 
LEAD, &c. 
(Delivered in London.) So: 8. 
LEaD—Sheet, English, 4 Ib. and up ............ 1810 0 
Pipe im COUS — 2... -eesresercesceesecesscrensnees 17 0 0 
ND ccak dios ciscB inosnonctivceteapetes 2410 0 
COMPO PIPO ...2.eeeeseeeeeeessensrecrerersrscseeee 25 0 0 


Nore.—Country delivery, 20s. per ton extra; lots 
under 3 cwt. 4s. per cwt. extra, and over 3 cwt. and 
under 5 cwt., 2s. 6d. per cwt. extra. Cut to sizes, 


Ola lead, ex Londo 
, ex m area, 
at Mil per } £910 0 















iss «escent ton 
PAINTS, &c. <a 
Raw Linseed Oil, in pipes Siéses per gallon 02.8 
» ” » in barrels ...... 5 028 
3 a » indrums ...... ne 0 211 
Boiled ,,  ,, inbarrels ...... 2 029 
ae ie » indrums ...... ” ® 2 il 
Turpentine, in barrels .............-- 2 0 4 3 
- in drums (10 galls.) ‘ 0 4 5 
Genuine Ground English White Lead, perton 44 0 0 
(In not less than 5-cwt. casks.) : 
Extra for 1-cwt. kegs over 5-cwt. casks is 5/9 ewt. 
GENUINE WHITE LEAD PAINT. 
“Father Thames,” “Nine Elms,” 
“ Park,” “ Supremus,” “ St. Paul’s,” 
“ Morganswyte,” “Polacco,” “J” 
Brand, and other. best brands (in 
14-Ib. tins) not less than 5-cwt. lots SB «a @ 
per ton delivered 62 0 0 
R d Lead, (packages extra, . perton 31 0 0 
Best Linseed Oil Putty ..................perewt. 013 6 
Size. XD quality ...... SSisendeosepeehcesuee fkn. 0 3 0 
VARNISHES, &c. Por gallon 
ais i 014 0 
016 0 
018 0 
Pal pal.. oe 100 
Palo Opal Carriage ..............:+++ ditto 140 
BED ecictccctncessccsiccssenecsvecess 112 0 
Floor Varnish - ................cscssesseee 018 0 
Fine Pale Paper ...... 018 0 
Fine Copal Cabinet 13 0 
Fine Copal Flatting 100 
Hard Drying Oak ... 018 6 
Fine Hard Drying Oak ... 019 6 
Fine Copal Varnis' 100 
SS a a ane ere 112 6 
Best ditto ...........ccccceces. . 23.6 
Best Japan Gold Size 0 0 
Best Black Japan 0 0 
Oak and Mahogany Stain (water) 0 6 
Brunswick Black 0 
DR TR Avvnccccocabsccicboctisciostieuntcsacsuves 0 
Knotting (patent) ..........2....0isseeesecsecesees 015 0 
French and Brush Polish ...........:..-..:.-++++ 012 0 
Liquid Dryers in Terebene™ ....:......-.-+-+++++ 090 
Cuirass Black Enamel.......:...........+2ssssees 070 
GLASS. 
ENGLISH SHEET GLASS IN CRATES OF STOCK 
SIZES. 
per ft. Per ft. 
150z.fourths ... Hy 32 02. fourths .........+0 6jd. 
15 ,, thirds ...... ~ Ti ee” Ea 83d. 
21 ,, fourths ...... 3:d. Obscured Sheet, 15 oz. 3d. 
21 ,, thirds ...... 33d. on oo - 44d. 
26 ,, fourths ...... 43d. Fluted, 150z.63d.,210z. 9d. 
26 ,, thirds ...... 53d. Em'lld, 15 0z.4}d.,210z. 53d. 
Extra price according to size and substance for squares 
cut from stock. 


ENGLISH ROLLED plate in CRATES OF STOCK 
SIZES. Per ft. 


ShieE SEE; 


“VITA” GLASS. 
Clearsheet—not exceeding 1 foot .. 
Do 





a do. -- 2 feet . 

Do. over 2 feet ......-.2-+++- 

Polished plate—not exceeding 1 foot =. 

Do. do. Fee 

Cathedral—not exceeding 1 foot 
Do. sizes 








eccoacwol? 


not exceeding 3 feet .....-...ceeceecseececeeseeeceeee 1 
3/16 in. Wired Georgian Sizes up to 
108 inches long by up to 24 inches wide............ 26 
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NEW BUILDINGS 


The Editor would be glad to receive infor- 
mation for publication under thie heading 
from architects, builders, or other persons 
concerned. Items should be received at 
Tue Buitper Office not later than Wednesday 
morning. 

ABERDEEN.—Hovses.—The Property and 
Works Committee of the Aberdeen C.C, ha’ 
decided to build a number of three and four 
apartment houses at’ Forgue, Gartly, Black- 
burn, and Kirkton of Skene. 

ABERDEENSHIRE. —Scxoors. — The Pro- 
perty and Works Committee of Aberdeen C.C. 
approved. the schools building programme for 
1934-35, involving an expenditure of approxi- 
mately £21,000. It makes provision for a new 
school at New Pitsligo at a cost of £7,900; 
extension and reconstruction at Newmachar 
School at a cost of £5,150; extension and re- 
construction at Inverurie School at a cost of 

,450; and a new school at Ythanwells at 
a cost of £4,650. 

AIRDRIE.—Scuoot.—Plans are to be pre- 
pared now for a new school at Airdrie 
Academy. - Mr. John Stewart, architect, 
Albert-street, Motherwell. 

CARNOUSTIE.—Hatt.—The T.C. have 
agreed to borrow £3,500 for the erection of 
the new concert hall. 

CASTLE-DOUGLAS. — Buizpines. — The 
T.C. has approved of the design of Mr. F. 
Valentine, Kilmarnock, for the town clock and 
buildings, which are to be erected to replace 
those damaged by the fire. The cost is esti- 
mated at £3,500. 

COATBRIDGE.—Ctrnic.—Plans are to be 
prepared for new clinic and dental ophthalmic 
and other rooms. Mr. John Stewart, architect, 
Albert-street, Motherwell. 

DREGHORN.—Extensions.—Plans are in 
hand for extension to the public school at 
£13,663. Mr. William Reid, architect, County 
Offices, Ayr. 

DUMFRIES. — Burtpinc. — The Dean of 
Guild Court have passed plans for buildings 
to the total cost of £6,600, £4,000 for new 
shop premises in High-street for Messrs. 
Montagu Burton, Lid., £1,000 for a gym- 
nasium at St. Joseph’s College, and £1,600 
for three houses, to be built in Ardwall-road. 
Messrs. Montagu Burton’s new shop premises 
are to be on the site in High-street, opposite 
the Plainstanes, of the old Coffee House 
Hotel. 

DUMFRIES.—Buitpinc.—The Town Coun- 
cil have decided to erect a new slaughter house 
in Huntingdon-road at £20,000, to replace the 
existing slaughter house in Loreburn-street. 

EDINBURGH.—Buitpine.—The Dean of 
Guild Court has approved the following :— 
Ravenscroft Convalescent Home Trustees— 
alterations in New-street, Gilmerton, and 
Carleton Henry Dunlop—20 houses in Bal- 
green-road. 
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ELGIN.—Hatt.—The Corporation have ap- 
proved plans for new suite and halls. Myr. 
A. A. Turrett, architect and surveyor, Elgin. 

FALKIRK.—Cutnitc.—The T.C. are to build 
a new medical clinic costing approximately 
£4,000. This decision was announced in the 
Dean of Guild Court when plans were 
approved. The clinic will be built on ground 
between Kerse-lane and the Ministry of 
Labour Employment Exchange, at Bells 
Meadow. 

FRASERBURGH.—Ponp.—The T.C.  pro- 
pose to support a scheme for the erection of 
a swimming pond at Fraserburgh beach, at 

,000. 

GLASGOW.—Housine.—A programme of 
926 houses in three areas was unanimously 
approved by the Corporation. Other 
important decisions include :—The acquisition 
of ground at Summerton-road, Govan, 
as a site for 126 houses; repairs and 
alterations to municipal halls at £7,680; con- 
version of Peershill Football Club ground 
into a housing site; and construction of roads 
by direct labour in the Springfield area, ai 
GLASGOW .—ReEconstrRucTION. — Corpora- 
tion are to have a mansion at King’s Park 
reconstructed at £2,000. Mr, Thomas Somers, 
architect, Office of Public Works, Glasgow. 

GREENOCK.—Home.—The Board of Green- 
ock and District Combination Hospital pro- 
pose building a nurses’ home at Gateside, at 
an estimated cost of £15,500. 

INVERNESS.—AtreErations.—Dean of Guild 
Court have approved plans for alterations to 
the branch of the British Linen Bank in 
High-street. Thé architect is.Mr. A. Ross, 
Inverness. 

LANARKSHIRE.—Hovsins.—The C.C. are 
to borrow £415,000 to finance a housing 
programme. The estimated cost of the scheme 
is £414,980, involving 948 houses. Fifty-six 
will be built at Carfin, 60 at Carluke, 60 at 
Forth, 68 at Bargeddie, 48 at Larkhall, and 
40 at Glenboig. 

MOTHERWELL.—Hovszs.—The Dean of 
Guild Court has passed plans for the erection 
by Messrs, Baxter and Gillon, building con- 
tractors, Motherwell, of dwelling-houses in 
Elvin-street, Motherwell, at an estimated cost 
of £1,950. 

METHIL.—Scuoot.—Plans are in hand for 
a new public school. Mr. J. Watt Allison, 
architect, York-road, Perth. 


Borough Engineership, Hammersmith. 

Mr. R. Hampton Clucas, L.R.I.B.A., who 
has served Hammersmith Borough Council 
as Engineer and Surveyor since 1919, is 
shortly to retire under the Superannuation 
Acts. The Council have placed on record 
their high appreciation of his services. The 
appointment in his stead of Mr. F. Douglas 
Barton, M.I.M. & Cy.E., Deputy Borough 
Engineer and Surveyor, is ‘recommended. 





BUILDING TRADE WAGES IN SCOTLAND* 


Following are grade rates authorised by the Scottish N.J.C. for Building Industry. Painters 
by ruling of the Scottish National Painters’ and Decorators’ Joint Council, have from January 1 
new rates. Grade A towns, 1/6 per hour; Grade B, 1/4; Aberdeen has a special rate of 1/5}. 


Every endeavour is made to ensure accuracy, 










but we cannot be responsible for errors that 














may occur. 
Grade Classification ... A A! A? A’ B Bi Bs Be 
Craftsmen eee ou3. 7 YB 1/5} 1/5 1/4} 1/4 ' 1/34 1/3 1/24 
Labourers ae op, 1/1 1/03 1/0} 1/0 /1lz /ll} /il 

Aberdeen .. Salt I aclilccbeaicie ae I icaitpistne scant 2 ee 

Airdrie - | Dumfermline .. A Helensburgh we A? 

—— - Dunoon ...... A Inverness ............++ «A? 

roa ag East Lothian ... A Kilmarnock 

Bathgate - r Edinburgh......... A Kincardineshire 

Bo'ness A Falkirk ...... A Kinross-shire . 

Broughty Forfarshire ... A Kirkcaldy ....... 

Clackma: Fort William B Lanarkshire ... A | Selkirkshire ............ 

Coatbridge Galashiels ...............A? Leith ............ vA | Stirling ..........-...004 A 

SINT Sais oo 505 .vnccepcult Midlothian ... e | 
Dumfries Greenock ...............A Motherwell ...........4 | West Lothian .:....... 
Dumfriesshire Hamilton ...............4 Peeblesshire ............ Wishaw =... 65.4..03. A 





* The information given in this table is copyright. The rates of wages in various towns in England and Wales 


ate given on page 1042. 
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. EXCAVATOR. 
Digging and throwing or wheeling and filling carts, 8. d. 
and carting away to shoot—6 ft. deep ...... per yardcube 8 9 
en LT | RS atta Sime eat ekeaiae a 7 | te 

Add for every additional depth of 6 ft. ....... aa. eel en 0 6 

Planking and strutting to trenches ................-. perfootsuper 9 3 
Do. to sides of excavation, including MOIR ess's oar Nips ear Ge 

CONCRETOR. 

Portland cement concrete in foundations 1to6 -per yardcube 24 3 

Add if in underpinning in short lengths ............ in 3 5 6 

Add if in floors 6 in. thick ............cccccssssseeees ee 2 3 

DEBT I ION oa ce aca epaacd ks ce saivbascosve sok al Sp 29 

Add if aparegate 12.8 34 scsscc.cccisasasccctessceesees "4 9 0 

Add for hoisting not exceeding 10 ft. beyond the 

11 TN UES. SRE CR Dea SPAY ae ae 2 0 
BRICKLAYER. 

Reduced brickwork in lime mortar and Fletton £ s. d. 

DEICKS ......srsessrcenreorecsersscrossnserscsseosees per rod 27 0 0 

PTE 5 BUN ist cosas spbataciaandcascte scneds x 7 oo 

Add if in Staffordshire blues ...........s0ssseseeees 7. ‘a 22 0 0 

Add if in Portland cement and sand. .............+ asi : 86 

FACINGS. 
Extra for facing in English or Flemish bond for 
every 10s. per 1,000 over the price of the 
OOM TIMMS sa sc pannecee ses srpeacchapsaseveet os per ft.super 0 0 1} 
POINTING: 
Neat flat struck or weathered joint ............++ se a 00 3 
ARCHES. 

Extra only to the price of ordinary brickwork :— 

Fair external in half brick rings .............+.sss066 Pr wo 0-010 

WEEE MRGOONN le ani csc cas cossecstodépshertensssaceess as gv [Ox QtEe 

Rubbed and gauged jointed in putty camber or 

DORIEMON “5, cc scsturckgartcatecdin ten decdate vessaces ‘a 06 0 
SUNDRIES. 
Damp course in double course of slates breaking 
joint and bedded in Portland cement ......... Px En 0 011 
Setting ordinary register grates and stoves ...... each 1.0 0 
Setting kitchener, including forming flues, &c., 
with all necessary fire bricks ............0+++0 a 415 0 
; ASPHALTER. s. d. 

Half-inch horizontal damp course .........eese+++++ per yard super 4 6 

Three-quarter-inch vertical damp course ......... oe og 9 6 

Three-quarter-inch on flats in two thicknesses ... ,, 4 6 0 

PUIGID AGG. ca sccntunesasghanedentexs sag shcwedeecsssccsees per foot run 0 3 

Skirting and fillet 6 in, high .............:ssceeseserees a6 ra 1 0 

MASON. 

York stone templates fixed ..............ccceeeeeeeees per foot cube 12 9 

UB TEIO faiseccecvacciers<ssecaanesagaesasss x < 22 0 

Bath stone and all labour fixed ............ssseeeeee ms ‘ 10 6 

Beer stone and all labour fixed...............escseeees ik ie 1 0 

Portland stone fixed ..... Ringe dewer etectaWeemantasbaes Sy ” 15 6 
Chilmark stone fixed complete —............-eeeeeees sy S 16 6 
SLATER. 

Welsh 16in. x 8 in. 3 in. lap. including nails ...per square 72 9 
Do. -20in. X 10a, Do, DO,. * esveeisee te 80 9 
Do. 24in. x 12in. Do. DOss | casscixews a 90 0 

CARPENTER AND JOINER. 
Fir framed in plates ..........ccccseorcssessececeseseoes per footcube 4 0 
Do. MOMBUAS vca hacshensssqrdvgaacksaperasneaess me “ 46 
Do. roofs, floors and partitions ......... oa o 5 0 
Do. COUN saccade soncaucvaspuvesccassetese sy - 7 3 
| a fs 1}” ° 
Deal rough close boarding ......... per sq. | 30/- | 35/- | 43/- | 70/- 
Flat centering for concrete floor, in- 
cluding struts or hangers......... ppiauedusesadapcnsacsacsscnsees 50 0 
DOG: te ON « gacsctep ses sccsec tse sas cys ecesansson ces per ft. sup. 0 9 
OGERO TONARANOR. chciacacoweansddscacrseescensvecesossous % 1 6 
Gutter boards and bearers............scssssessceeeeeees + 1 0 
FLOORING. 2’ 1°... | 44 
Deal-edges shot .........s.csecsecseeees persq.| — | 38/— | 45/-| 52/- 
Do. tongued and grooved ...... $5 — | 43/- | 50/- | 58/- 
Do. matchings ........ccreceeseees a 40/- | 45/-| — — 
Moulded skirtings, including backings 
and grounds ......ssseceees per ft. sup. 1/4} 1/7 | 1/9 | 2/3 
SASHES AND FRAMES. gd, 
One-and-a-half moulded sashes or casements...... per foot super 1 10 
Two Do. Do. Eieies uy <)\. G aataanenaene ” ” 2 © 
Add for fitting and fixing .........:.ssseseeeesereeeeres * ss 0 3 
Deal cased frames with 1 in. inner and outer 
linings, 14 in. pulley stiles tongued to linings, 
hard wood sills with 2 in. moulded sashes in 
squares, double hung, double hung with pul- 
leys, lines and weights, average size ......... s"6 
Tw endl : f 2 23 0/5 
o-panel square framed .........:....- per ft. sup. 
Four-panel Do. 0 2/4 | 2/6 | 2/9 
T'wo-panel moulded both sides 2/6 | 2/9 | 2/11 
Four-panel Do. Do. sseeeeseeeeeeeeers » | 2/9 j} 2/11 | 3/2 
* These prices apply to new buildings only. 
establishment c 


and from 1s. 6d. nes £100 for 
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CARPENTER AND JOINER—contiaued. 
FRAMES 
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Deal wrot moulded and rebated ...........sssseee+++ per foot eT af 6 
1’ . F 
Plain deal jamb linings framed......per ft. sup. 1/7} 1/8] Wil 
Deal shelves and bearers ..........++ es 1/2} 1/4] 1/7 
Add if cross-tongued ..........+++s+++ a 2d. | 2d. | 2d. 
STAIRCASES. 
Deal treads and risers in and includ- | 1” Be ae 23” 
ing rough brackets ............+++ 2/1 | 2/4] 2/9] — — 
Deal strings wrot on both sides and 
PERI sain’ cnana dasancsessotaacnss 1/8! 2/-, 2/2| 2/8 *r 
s. d. 
Housings for steps and risers .........seseeeseereeeee each 01 
Deal balusters, 1 in. x Ld in. ........sseeseeeeeeeees per ft. run 0 9 
Mahogany handrail, average 3 in. x 3in. .......- Ax A 6 0 
Add if ramped — ............seseccecessecsssceresseesereee a a 12 0 
BE WRBOATROE obo o ioc osesenecesccesescasesacanesescatee “ G 24 0 
FIXING ONLY IRONMONGERY (INCLUDING SCREWS). 
6 in. barrel bolts ...... 84d. Rim Iocks ........+eeseeeeee 2/- 
Sash fasteners ............ 114d, Mortice locks ............ 4/6 
Casement fasteners ... 1/5 Patent spring hinges and 
Casement stavs ......... 1/2 letting into floor and 
Cupboard locks ......... 1/5 making good ...........- 19/- 
FOUNDER AND SMITH. s. d. 
Rolled steel joists .....cccsseccecsssesseceesceeceseoees per cwt. 15-0 
Plain compound girders ...........ssseeeegeseeeeeenes AP ig 0 
Do. GEOMOWIONG voc decane ccacecdesccnutes ss 20 9 
RRA SERUNIDE as cusade condiccstvscedcsacseacgdecdudasuabecanen - 26 6 
RAIN-WATER sone “s a ps 
Half-round plain rebated joints ...ft.run | 1/- | 1/1 | 1/3 | 1/6 
Ogeo Do. DO. cccoeccrsscoreoeee sa 1/2 | 1/3 | 1/9 | 2/3 
Rain-water pipes with ears ......... e 1/3 | 1/10); — _ 
Extra for shoes and bends ......... each | 2/9 | 3/11] — — 
Do. _ stopped ends ...........++++ as 1/1 | 1/4 | 1/9 | 2/6 
Do. nozzles for inlets ......... & 2/2 | 2/7 | 3/7 | 4/- 
PLUMBER. . ee 
Milled lead and laying in flashings and gutters per cwt. 38 0 
Do. do. [ae caakes Be 37 0 
Extra labour and solder in coated cesspools .... each 6 9 
Welt joint.........:...cccccccccesccesscescesssooscrescoonsce per ft. run 0 6 
CONE MMIINL os va ccccsocscadccddadactasadecdabaieaeccoae x ‘ss 1 3 
Copper nailing  .......ccoreccersecersecscesscsesssceosere ss es 0 3 
aw a ie bod 1 3” oo 4” 
Drawn lead waste per ft.run} 114 | 1/4 | 1/6} | 2/5 | 2/8 — 
Do. service... a4 1/3 | 1/9 | 2/- | 3/- —_ — 
DO;. ib s.<3% os as a — — — | 65/9 
Bends in lead pipe eac — — a — | 2/6 ; 6/- 
Soldered stop ends __,, 0/9 | 1/1 | 1/6 | 2/3 | 2/10; — 
Red lead joints & 0/10 | 0/11 | 1/2 | 1/9 | 2/1 | 4/3 
Wiped soldered joints ,, 2/3 | 2/9 | 3/0 | 3/10 | 4/10 | 6/9 
Lead traps and 
cleaning screws ‘a — —_ — 10/6 | 14/- —_ 
Bib cocks and joints ,, 6/4 | 9/7 | 14/-); — — a 
Stop cocks and joints ,, 12/4 | 14/2 | 20/8 | 54/-} — — 
PLASTERER. ed, 
Render, float and set in lime and hair ............ per yardsup. 2 0 
Do. Do. SIND REO. cas (pcacsocsveces = a 2 3 
Do. Do. WOM oa io cw: casaccensseenxs me a 3 0 
Add saw lathing ......5..ccccccccsecccsesecessvccsccesees a x 1 4 
Add metal lathing ..........cccccecsscsseescossesseeeeees ‘A AR 2 4 
(Not including hangers or runners, etc., for sus- 
pended ceilings.) 
Portland cement screed.........esceeseerssceeeeeeeeeees és “7 2.5 
Do. plain face ........csessceeseeeeeceseeeceeneees i css 3.2 
Mouldings in plaster .........s:0--ssseeeeeeeeeensesenees per 1 girth 0 i 
One-and-a-half granolithic pavings .....--+..+-s+++ per yardsup. 4 6 
GLAZIER. 
21-07. sheet plain .......cccccrscorescccesscensscvoeserse per footsup. 0 6) 
OR Me on gs asics ec nlec ene ada peapauconansaaend a us 0 7 
CUNO ONERE 5 Ip n2dsdsnnecdgenacccnvaradccevecnctaaces = a 0 8 
Fein. rolled plate ......c.ccsseseeseeseeeeeeseseceeeeseeeees e aa 0 9 
}-in. rough rolled or cast plate — ......2.-+sessseeeeee % <a 0 10 
4-in. wired cast plate ......-ccccsessseccrssesseeeeeseees ‘ om Ist 
PAINTER. 
Preparing and distempering, 2 coats ......-..+++++- per yardsup. 0 9 
Knotting and priming xe 8 0 7 
Plain painting, 1 coat ” ” 09 
Do. 2 coats a »s 1-3 
Do. 3 coats sf 4 1 9 
Do. 4 coats .... v7 ae 2 4 
GAINING 20 .cccrccccccccseccsccersccessorssnsssosecescogescs aes as > = 
Varnishing twice  ...........ccsecconcsccessceneseneseres Efe x age 
PHI 0... crrccrccccecsecensarrssserescenscscsscoensvasess a a 0 3 
FICE 2. isnicasdecepeccccccccveceecesscosecenscesccesce a as oO 7 
MRR 5 oxik 55008 asi sebodyessencsecsssdescguutseventnedvens * e a 
Wax polishing  ...........ccccsseseccesssssnenevsvecqeess perfootsup. 0 6 
Frenoh polishing  .......csscsessececcssencesecsceceseces ig 


Preparing for and hanging paper 


ges. A percentage of 1} should be added for Employers’ Liability and National Health and Unemployment Act, 
ire Insurance. The whole of the information given on this page is: copyright. 


” ” 
eel iavlansany ote per piece 2/-to 4/- 
They cover superintendence by foreman and carry a profit of 10% on the prime cost without 
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TENDERS 


OCommnnioetions for insertion under this heading 
and must 


should ddressed to “The Editor,” 
reach him oat later than Tuesday evening. 
* Denotes accepted. 
+ Denotes provisionall ly accepted. 
{| Denotes recommended for acceptance. 
Denotes aecepted subject to modifications. 


Denotes accepted by H.M. Government De- 


partments, 


Aberdeen.—Alterations and additions at 393/399, 
Union-street. Messrs.,A. Marshall Mackenzie, Son.& 
George, architects and surveyors, 173, Union street : —- 


Excavation, brick and mason—*A, Masson. 

Steel construction—*G. Bisset & Son. 

Concrete—*J. Scott & Son, Ltd. 

Painter—*W. Phillips & Son. 

Joinery, carpentry = ironmongery—*D. Mc- 

Andrew & Co. 

Plumber—*R. VY. "Rivic: 

Plaster—*J. Scott & Sons (Aberdeen), Ltd. 

Glazier—*W. Phillips & Son. 

Electrical installation, etc. —*Robert P. 

Heating Sa N. Haden bani, Lid. 

(All of Aberdeen.) 

Ashton-under-Lyne. 
Council infants’ school, for the E.C. Mr. 
Howard, A.R.1.B.A., architect, 88, Mosley-street, Man- 
chester :— 

Builders— 

*T. Warrington, Lid., Hyde 

= Tay Jor, Ashton. 

Wood blocks_—*Hollis Bros., Hull. 
Asphalters—*Bethell & Sons, Sale. 


Aylesbury.—50 houses, for the R.D.C. :— 
Building— 
*Fleet & Roberts, Ltd., Aylesbury ... 


£15,650 


Sewers— 
be: Smith & Sons, Aughenden 2,982 


argeddie.—28 houses, for the Lanarkshire Ce. 
ur Peter C. Smith, architect, County-building 
Hamilton :— 

Excavation, brick, mason, ironmongery, car- 
pentry, joinery, etc-—*W. Chambers & 
Sons, Ltd., her nagar 

Plumber—*G. Martin, Motherw 


Slater—*A. C. Whyte & Co., Tid, “Carmyle. 

Plaster—*J3. & G. — Baill ieston. 

Painter—*T. Hastie & Son, Glasgow. 

Electrical installation—*D: Bf rson, Glasgow. 

Bedlington.—82 houses on “ Little Mill” site, for 
the U.D.C:— 

George Towers, Blyth... ... (approx.) £20,000 

Bedlington.— Portable schools at Bedlington, Shire- 
moor and Holywell, for the Northumberland E.C. 
Mr, W. W. Tasker, County Architect, 17, Claremont- 
place, Newcastle :— 

*J. J. Robson, Back Park-road, Blyth. 


Beetle: ee wed Mr. F. E. Hill. 
Buckingham FS.1L, FPF.R.LB.A., 
tects, 43a, Prince's of Vales-road, Norwich :— 

*Edward Melton, E. Dereham ............ 


Blackpool.—Supply and fitting of new stair treads 


Messrs 
archi- 


+ gel iron staircase in-the Town Hall, for the 
*Ferodo, Ltd. 
Blackpool vy ye at the Blackpool i 
Station, for the C ceeconries4 
- *Pickover & baht 
.—Internal decorations at the fire 


ee and at the central police station, for the 


“Walmsley & Sons. 


r Ln gery a ae in Fann ayveg- 3 with the 
ing 0! new tramca 

wack. r depot at Rigby-road, 
Steelwork—*Thomas Walmsley & Sons. 
Lay-out—*Edgar Allen & “ed 
Piling—*Francois Cementation Co., Lid. 


a —Church at Chellow Grange. 


for the 


Rev. O’Connor, of St. Cuthbert’s, Wilmer-road. 
Mr.” Joon Langtry, architect, Langton Birdsall, 


*L. Mitchell’& Co., Bradford. 


Brundall.—Rebuilding of “Hillside,” for 
Geoffrey ffiske. Messrs. Buckingham & Bey 
F.S.1., FF.R.1.B.A., architects, 43a, Prince of Wales 
road, Norwich :— 

*W. 8S. Lusher, Norwich £1,937 


Castleford.—Construction of new fish and meat 
market at north end of existin Conered Market 
off Aire-street, for the U.D.C. . C. R. Smith, 
surveyor :— 

*Platt & Featherstone, Goole. 


Chapel-en-le-Frith. ~Rxtensions to the T 
oe need => & eg - te oe ‘ Topham arg 
ws a 
Manchester :— — Ridgefield, 
*Mason & Hadfield, 
Mills, Derbys. £1,304 12 


Cheadie and. Gatley.—Widening of Ravenoak- 
road Bridge and approaches, consisting of steel 
vand reinforced concrete for bridge works, Tetaining 


14, 
Ltd., New 


walls, formation of embankments, fen - 
dental roads works and drai for feu.De. 
Mr. J. Wrest, surveyor, 18, Hig -street, Cheadle :— 


*W. H. Worthington, Ltd., Manchester. 
(Estimated cost, £71,000.) 





A nee a A A 


— Erection of the Broadoak 
Percy 
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Coulsdon and -—For (a) supply of five sets 
of steel oe ike dedlied and (6) Se ae for the 





vehicle accommodation at the fuse Disposal 
Works, for the U.D.C. :— 

a 

1 Gihgen fhe, Ltd. - £472 0 0 

5 a & W pJaliaaiebdin? taede eigntiosmcas 2€0 10 -0 

(b)— 

Cha apman & Gems (Croydon), Ltd.... 121 5 0 

po GE ie f° oe ae a ee 118 0 0 
Phra tame 7 baths at Coventry Colliery, 


near Coventry, for the Miners’ Welfare Committee. 
Mr. J. 5. Forshaw, architect :— 


*W. R. Lane & Son, _ Fisher-road, 
Coventry. 
Coventry.—Replacing existing brick arch bridge 


and abutments over River Sherbourne by new 
bridge structure, also for sewer ie 4 in connec: 
tion with br ridge, for the T.C. Mr. E. H. Ford, 
City Engineer :— 

*T. Bates & Son, Lid., Coventry. 


ue houses in Watling-strect, for the 

EI MARI Seis sak asc scddsusstiecovcnmsieapees £9,597 
Darlington.—Alterations to the casual wards at 
for the 


ee Darlington Municipal Institution, 
Cc 


“J. T. Dickinson & Sons, 
Darlington. 
Alterations and additions to heating instal- 
lations—*W. Richardson & Co., Litd., Bank 
Top Horticultural Works, Darlington. 
Derb: 6 houses on the Normanton estate, for 
the T. 
TR. Olayborn, Chellaston 


Derby.—100 houses on the Cowsley estate, for the 
TL. : 


Pease-street, 


tHarris Bros., Morehay 


Derby.—For new police — and police aoe: 
for the Derby T.C. Mr. C. H. Aslin, F.R.1.B.A 
Borough Architect :— 


Building Maintenance Dept. 


(Cor- 






poration) . £51,119 
Walkerdine, Lid. % 
tPord. & “Weston ...cccccscccscssssseereercesseses 48, 


(13 tenders submitted. 
Dunstable.—135 lhouses with roads and sewers on 
the North Field housing estate, for the T.C. :— 
*J. Gerrard & Sons, Litd., Swinton ... £43,621 
= egg houses at Sherburn-bill; for the 
8. D.C, :-- 
*G. Pearson, Hetton. 


.Durham.—100 houses in Sherburn-road, for the 
T.C. Mr. W. J. Greene, City Engineer :— 

*Cox & Gibson, Albert-road, Darling- 

WER” Anbichkcakscdbatcbacpitemmcearpeissiusckenpinice £28,955 

Durham.—Practical room at the pears 
Council school, for the County E.C. Mr. Willey, 
architect, 34, Old Elvet, Durham :— 

*R. Gallacher, Ltd., Blackhill .............. £791" 


Durham.—3 houses at Ludworth, for the R:D.C 
Mr. J. 'N. Adams, surveyor, Byland Lodge :— 
*W. B. Cooper & Sons, Sans-street 
South, Genderinhd ae ee 
Ebbw Vale.—40 houses, for the U.D.C.: 
*J. Morgan (per house) £32u 


Edinburgh.—36 double houses at  Clernison- 


£10,130 


‘oad :— : 
*Edinburgh Housing Association. 


DONT TENDER 
UNSUCCESSFULLY 


SECURE 
CONTRACTS 


WITH 


iid FAKE 


STEEL - SCAFFOLDING 
Cco., LTD. 


Imperial House, 86, Regent St., London, W.1 
Telephone : Regent 1157 
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Seen Ridge over Eston-road and railway, for 
the U.D.C. :— 


“Dorman, Long & Co., 
brough 
Fishburn.—Six aged miners’ 
‘Miners’ Lodge :— 
*A. Elcodt, Darlington-road, 
Gateshead.—New R.C. Church and Presbytery at 


Kelvin-grove, Bensham. Mr. R. Burke, arehitect, 
12, Grey-street, Newcastle :— s 


*E. Tompson, Dinnington, Gosforth, New- 
castle. 


Ltd., Middles- 


for the 


| 


t 
.C 
Durham. } 
I 


Glasgow.—Suite of shops and other offices at ‘ 
Lochleven and Drumdreenan-roads, Cathcart. Mr. 
Andrew Wilsen, architect, 156, George-street : — f 

*Highburgh Trust,- Ltd., 33, Gordon-street, 

Glasgow. ] 


Glasgow.—Extension to Sauchiehall-street ware- 
house, for Messrs. Capland & Lye. Mr. Launcelot L 
Ross, "architect, 723, West. George-street :— 


re a brick and mason—*Thom & Camp- 
el! 


Steel construction—*Redpath, Brown & Co., Ltd. 

Joinery, carpentry and ironmongery *w. 
Lightbody. 

Plumber—*W. Anderson & Co. 

Plaster—*3. C. McIntyre & Co. 

es de Travers Asphalt Paving Co., 


Glaser *J. Summers. 
Heating engineering—*J. Coombe & Co., Ltd. 
ne & Platt, Ltd. 
(All of Glasgow ») 
Gosport.—76 houses at Seafield, for the T.C.:— 
Ten TATE. Bas £24,320 
Grimethorpe. frown waved and additions at the 
Manor Hotel, for the Barnsley Brewery Co., Ltd. 
Mr. Raper, architect, Pontefract-road, Barnsley : od 
*C.. D. Potter & Sons. 
Halesowen.—Thirty houses at 
the Council :— 
aes Bi eS hh SS. ie ds 
Harrow.—Repairs to (@) 4 and 9, bh x toad, 
and (6) 8 and 9, Albert-place, for the U.D. 
(a) *W. Bonlton, Harrow .................-:000 
att *W. Boulton, Harrow 
y.—Erection of railings at Coldfall Wood, 
or the 1 if C.:— 
*Bayliss, Jones & Bayliss, Ltd. ......... £508 
Hull.—20 cottage flats, in New George-street, 
for the T.C.. City. Architect :— 
‘Simms, Sons & Cooke, Lid., Not- 
tingham £6,036 10 
Hull.—Erection of the junior and senior mixed 
— of the Ainthorpe-grove school, for the 
T.C. :-— 


a 
st 


Hawne-lane, for 


oo 


Mu 


*A. E. Jones (Hull), Ltd., Hull ... £28,996 


Hull.—Installation of low pressure hot water 
heating apparatuses at schools, for the T.C. :— 


Buckingham-street boys’ and girls— 
*Kieg-& Oo., Lid., Hull: ............... £529 6 


Lime-street girls’ and infants’— 
*Humber Heating Co., Ltd., Hull 
ee: street boys’— 
F. & T. Ross, Ltd., Hull 27 «65 


Inverness.—Advanced division school at Dalneigh. 
Messrs. Reid & Forbes, architects, Edinburgh. 
Measurer is Mr. Alexander Mackechnie, of Messrs. 
George Gordon. Inverness :— 


Mason work—*L. MacLean & Sons, Inverness. 
Carpenter—*R. & 4d. Reid, Ltd., Aberdeen. 
Harling—*W. Taylor & Son, Inverness. 
Asphalt—*W. Briggs & Sons, Dundee. 
Plumber—*H. Fraser, Inverness. 
ae and plaster—*W. Johnstone & Sons, In- 
verness. 
Terrazzo—*Toffolo, Jackson & Co., Glasgow. 
Glazier—*A. 8. Wright & Co., Glasgow. 
Electricians—*Lowder Bros. & Co., Dundee. 
Heating—*Taylor & Fraser, Glasgow. 
trlam.—Erection .of new schools in Clarendon- 
road.and Astley-road, for the Rev. James S. Lineen, 
B.A., St. Teresa, Liverpool- road. Mr. William Ellis, 


i eg bel eel A A PZ) bel an 


416 0 


F.M.S.A., architect, Union Bank-chambers, Hard- 
shaw-street, St. Helen’s :— 
*T. Findlater, Manchester. 
(Estimated cost. £8,000.) 
Jedburgh.—Houses at Bargate-gardens. Mr. 


Robert Hamilton, architect :— 


Excavation, brick and mason—*Ramsay Bros., 
Laurieston, Falkirk. 

Plumber—*Thomas Mathieson, Stirlingshire. 

Electrical—* Alexander MacDonald, Jedburgh. 

Glazier—*Robert Mitchell, Haw ick. 

Joinery, carpentry and painting — 7. & C. 
Fleming, Strathavon. 

Painter—*A. Biggar & Sons, Airdrie. 


Lanarkshire.—Tiousing scheme at ‘Rutherglen, fot 
the C.C. Mr. Peter Smith, architect, County- build- 
ings, Hamilton :— 

Excavation, brick and mason—*W. Fyfe, Kirk- 

ton, Cambuslang. 

Joinery, carpentry and ironmongery—*Greig & 

Allan, Bellshill. 

Plumber—-*Duncan Johnstone, Strathavon. 

Slater—*Grant & Sutherland, Glasgow. 

Plaster—*W. Bannatyne, Lid., Hamilton. 


Painter—*T. Hastie & Son, Glasgow. 
Electrical installation—*R. J. McIntyre, Glasgow. 
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Ladderedge, Leek.—Depot for road plant, for the 
Staffordshire ©.C.:— “ 
*S. Heath & Sons, Newcastle-under- 
pO ER Ra Eo Ee 1,595 


Og aie at Killingbeck Sanatorium, for the 


New ward block for females— 

Erection— 

“Armitage & Hodgson, Ltd, °... £21,160 12 0 
Structural steelwork— 


*Walter Scott, Ltd:. -.ii..554..00005 1,334 15 10 
Fireproof floors— 
*Comorete, Tide xc... cieucpuetss.onceees 1,635°3 7 


Steam main, etc.— 
*G. Porteus & Sons (Leeds), Ltd... 2,055 10 0 
Extension of kitchen and maids’ 
new dining-room— 
Erection— 
*W. Thompson & Sons .............. 1,111 0 @ 


Leeds.—Alterations and reconstruction of factory 
buildings at Sheepscar-street aly for the Hope 
Manufacturing Co., Ltd. Messrs. & F. Mosleys, 
Ltd., architects, Wormald- -row, aaa i 


*W. T. Pearson, Ltd, 


Leicester.—County Library in ‘New-street. for the 
Leicestershire C.C. Mr. William Keay, F.R.I.B.A., 
Cotitty Architect, 6, Millstone-lane :— 
*H H. Herbert & Sons, 33, Millstone- 
LERO:. TARICOR CED oii tecs sasce sapercatonnwcassys £2,293 


Leicester.—Branch tig in St. Barnabas’-road, 
Humberstone, for the C.C. Mr. William W. Keay. 
F.R.L.B.A., County Architect. 6. Millstone-lane :— 

“H. Herbert & Sons, Leicester. 

(Estimated cost: £5,000.) 


Lincoin.—Alterations to existing boiler house at 
Brayford; demolition of chimney at Bradford: 
demolition of chimney at St. Swithin’s power 
station, for the T.C, City Electrical Engineer: 
Alterations to boiler house. Brayford—*Wm. 
Wright & Son (MLincoln), Ltd., Park- 
Street, Lincoln. 

Demolition of chimneys—*Parkey & Co., East 
Ham. E.é. 


Liverpoo!.—-New hotel -in Pilch-lane, Dovecot 
estate, West Derby, for. the Bent’s Brewery Co., 
Ltd., 30, John-street. Mr, A. Ernest Shennan, 
architect, North House, 17, North John-street :— 


“J. Lucas & Son, Prescot. 
London.—Erection of the third section. of block 


3 of dwellings (Levita House) at Ossuiston estate, 
St. Pancras, for the L.C.C.:— 


Empire 
Materials. 

Wilson, Lovatt & Sons, a, Wol- 
verhampton iad pipreteceessess £04,006 £34,506 
Leslie & Company, iid ss 33,423 33,423 


Sir Lindsay Parkinson & Co., Ltd. 32,855 32,855 
Corolite ass roca ar d. 3 


4 wley, Pi] Fl aMee mea 
oe Brothers, ca ee 
J. E, Bill ong & Co., Ltd. 
Gee, Walker & Slater, a 
William Moss & Sons, Ltd. 
Unit Conteneee Co., Ltd, 
Spe oe 31,220 
C. Miskin & fon, Ltd., St. Albans 30,942 30.942 
A. T. Rowley (London), Bids. es 30,684 30,584 
W. H. Gaze & Sons, Ltd., Kings- 

ton-on-Thames 
A. E. Symes, Ltd., Carpenter’s-road, 
Stratford, E. 29,996 
(Architect’s estimate on basis (ii.): £30,200.) 
(Remainder of London.) 


qLondon.—Tenders accepted by H.M.O.W. for the 

week ended June 7:— 

Houses of Parliament—regilding to stonework: of 
clock toner ea Smith & Co., Ltd., 25, 
Newman-street, W.1 

Girton Telephone Exchange — erection — S. Ss. 
Ambrose & Son, Cambridge-road, Ely. 

Blaenau-Festiniog Post Oliee erection 3. Clayton, 
Ltd., Sunderland-street, Macclesfield. 

Bishop Auckland Post Ottice—demolition and re- 
erection of outbuildings—G. W. Lazenby & Co., 
Ltd., Ferryhill. 

Ministry ‘of Health, New Public Offices, Whitchall— 
electric passenger lift—Evans Lifts, Lid., Prospect- 
road, Leicester. 

Stanley Post Office—erection—H. F. Mole, The 
Vineries. Chester-le-Street 

Chairs—telephonists’—The Tan-Sad Chair Co. (1931), 
Ltd., Avery House, Clerkenwell Green, E.C.1, 

Western Central District Office—alterations and 
additions to heating installation and se ic 
hot water service os ielgemennan & Co., 28, 
Bath-road, Chiswick 

Chairs—extensible, oak—H. H. Smith, Desborough- 
avenue, High Wycombe. 

Oxford Head Post Office and Telephone Exchange— 
heating and hot water service yy yor 
Brightside Foundry & Engineering Co., ae be 
Summer-row, Birmingham. 

Warrington Inland Revenue Office—erection—C. L. 
Dale, Hargreaves-street, Hulme, Manchester. 
Swansea Combined Garage—steel lantern lights, 
casements, etc.—J. Williams & Sons (Cardiff), 

Ltd., Fast Moors-road, Cardiff. 

Hagley Telephone Exchange—erection—E. Crowder, 
South-road, Handsworth, Birmingham. 

Post Office District Manager’s Office, Park-place, 
oe and redecorations—W. Irwin 

Ltd., 2, Burley-road, Leeds, 3. 

Public. “Record ‘Office, Chancery-lane. E.C.—stec! 

racking and galleries—Constructors, Ltd., Tyburn- 

road, Erdington, Birmingham. 








THE BUILDER 


{London.—The following works contracts have been 

placed by the War Office during the week ended 

June 7:— 

Dover, Canterbury, Hythe and district—road_ re- 
pairs—G. Lewis & Sons (Dover), Ltd., Dover. 

Woolwich—artificers’ work—H. Meckonik, London, 
W.; yetodon painting—A. A. McDermott & Sons, 
Ltd., Bradford; repairs to roofs—John Macquire, 
London, 8.E.; and repairs to stonework—Szerel- 
mey, Lid., London, S.E. 

Ilome Counties area—Camps for Territorial Army 
units—F. R. Hipperson & Son, London, E.C. 

Hounslow—renewal of doors, frames, ete.—H. Lacey 
& Sons, Luton, 

Weedon—periodical painting—S. Lupton & Son, Lon- 

nm, S.W.; and repairs to officers’ mess—Bosworth 

and Wakeford, Daventry. 

Norwich—road repairs—F. J. Edwards, Norwich. 

Colchester—pathological laboratory—F. Hutton & 

ns, Colchester. 

(‘ailes—Territorial Army camp—D. Wilson & Sons, 
Dreghorn. 

Maryhill—renewal: of hot-water system—Munro & 
Miller, Ltd., Glasgow. 

lunfermline—engineer services, Territorial Army 
camp—F. R. Hipperson & Son, London, E.C. 

Chatham—teconstruction of officers’ mess, etc.—Rice 
& Son, Ltd., London, S.W.; and renewal of floors— 
H. Goodsell, Maidstone. 

Shoeburyness—periodical painting—F. Ioldsworth, 

Ltd., Shipley. 


London.—Internal redecoration of Newlands and 





Sunray housing estates, for the Camberwell B.C. : 
Edward Dyke nes .. £308 = 8 
Bridges & Clarke, ‘Lid. 205 9 
London Building Co. 158 rH if 
Be Ro Se Ra 156 3 6 
Rodwell, & ae ag DP soncteccdttceess 14712 6 
tBoyce & =. 1, Barford-close, 

Hendon, 9 6 ee RIS 1 a7 
Milbank ‘& 4 Ws. Sse stasease 13618 6 
Stephenson (Decorators) _............ 133 6 0 
Thompson & — EES 15 101 
Walter Quilter & Son, Ltd. ...... 107 18 0 

(All of. London.) 


London.—Various repairs required to the roofs and 
stonework of the Town Clerk’s Office, for the City 
Corporation :— 

Repairs to roof, decorations, etc.— 





William Downs, Ltd. ...........:-... 0 
W. R. Hargrave & Sons 0 
A MMII pi darsrcspscensese.~ve 6 
i, Waastatt = Sons . 0 
*Pallens BENE SRE concvncksoncencesceevace 0 
Cleaning and restoring stonework— 
Steam Cleaning Corporation, Ltd. 36810 0 
A. Dreyfus, Ltd. 20 
*Szerelmey, Ltd. 0 











QUARZ 
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TEXTURE 
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London.—Painting, repairs, etc.. required to the 
various buildings at the City of London Cemetery, 
for the City Corporation :— 








Witton DOIG, BAG. 500<0sieiiictsse £489 0 0 
H. Wagstaff & Sons oe ee 
Vigor & Coe aa ee csepaneeCehaiog 3 6 «0 
2 OS. es oven, le 9-0 
*W. R. pat a (Se 308 19 4 


_ London.—Electric lighting block No. 2 of dwell- 
he artes the Hard-street area, Southwark, for the 
*Alexander Hawkins & Sons .......... £241 11 
(Chief Engineer’s estimate: £245.) 
Longbenton.—70 houses, for the U.D.C, Mr. J. 
Bean, surveyor :— 

*R. Carse & Sons, 61, High-street, Amble. 

Lytham St. Annes.—Development of the fore- 
shore, sea defence scheme, paddling pool, minia- 
ture golf course, etc., for the T.C. Mr. G. W. 
Lawson, Borough Surveyor : —_— 

ie OL SNR ET ae Mines ee Je ae £15,000 


Macclesfield.—Bank premises in Market-place, 
for the Union Bank of Manchester, Ltd., York- 
street, Manchester. Mr. H. Quentry Farmer, 
L.R.1.B.A., architect, 102, Brock-street :— 

*J. Clayton, Ltd., Macclesfield. 


Manchester.—Golf house, for the Building Com- 
mittee of the Northenden Golf Club, Rivers Lawn, 
Palatine-road, Northenden :— 

*Hoskers, Ltd., Handforth, Cheshire. 

(Estimated cost £6,000.) 
Mirfield.—Electricity showroom, for the U.D.C:-- 
*S. Johnson & Son (Mirfield), Ltd., 

1S Ber he rae ee SES ee £1,750 


Norwich.—New licensed house at Gordon-avenue, 
for Messrs. Bullard & Sons, Ltd, Messrs, Bucking- 
ham & Berry, F.S.1., FF.R.I.B.A., architects and 
surveyors, 43a, Prince of Wales-road :— 

J. Youngs & Son, Ltd., Norwich ...... £3,471 
T, Gill & Son, Norwich .... 3,435 
W. S. Lusher, Norwich .... 3312 

*R, G, Carter, Lid., Drayton . 3,281 


Norwich.—10 houses in Starling-road, for the 
Norwich Housing Rociety. Ltd. Messrs, Bucking- 
ham & Berry. F.S.1., FF-R.I.B.A., architects, 43a, 
Prince of Wales-road :— 

*R. G. Carter, Ltd., Drayton ............... £3,393 


Norwich.—Alterations to premises at The Walk, 
for Messrs. Backs, Ltd. Messrs. Buckingham & 
Berry, F.S.1., PF.R.1B.A., architects, 43a, Prince 
of Wales-road :— 










W, 8S. Lusher, Norwich ...;...........00... £2,031 
= Gill & Son, Norwich _ ,..,..,.......000 1,958 

. G. Carter, Ltd., ae 1,957 
se Youngs & Son, Ltd., Drayton ...... 1,957 


Norwich.—Alterations and additions to Suffolk 
Honse Nursing Home, Thorpe-road, for Dr, N. §. 
Carruthers. Messrs. Buckingham & Berry, F.8.1., 
saci architects, 43a, Prince of Wales- 
road :— 

“W. S. Lasher, (Norwich. ....00.<-cccscsosccesss £700 

Nuneaton.—Warehouse __ in Duke-street, as 
Messrs. Connor & Co., Ltd., Fife-street. Mr. J. 
Hingley, F.R.1I.B.A., architect, Newdegate- ea ~- 

*F. Pallett, Nuneaton. 

Pontypridd.—Additions and ateretions to the 
Central Library, for the U.D.C. . E. Lowe, 
architect and surveyor :— 


R. E. Haines & Sons. Cardiff ... £2,285 0 0 
Evan James, Ystrad Mynach ... 2.282 4 1 
Knox & Wells, Ltd., Cardiff ...... 2,260 0 0 
x Turner & Sons, Ltd.. Cardiff 2.208 0 0 
(. A. Seaton. Pontyprid 2 Fa 2.204 0 0 


Evan Jones & Sons. coe 2.18217 5 
FE. S. Bond & Co., Cardiff ....... 2. 
T. F, Howells, Lid., Caerphilly 2,124 14 8 
*F. J. Thomas & Sons, Ltd. 

CARTE 95.5, tebe cassdaktatterctemosess 2,124 14 1 


Portsmouth.—Altecrations to A3 ward at St. Mary’s 
Hospital.to provide an X-ray department. for the 
T.C. City Engineer :— 

With partitions With parti- 





of timber tions of 

studding. breeze. 
Frank Bevis, Ltd. és 8 0 0 £944 10 0 
G. J. Davis & Sons ...... SO Ts Oar se 
Samuel Salter (Ports- 

MOH), TE. .....:-scscocas 6-0-0... CS.0..0 
A. E, Porter & Son. Ltd, 821 0 0 ... 806 0 0 
*John Lay & Co. (Ports- 

MOUTH), Dla oo serccvssocese 7206... TS OD 
Redditch.—Fire station, for the U.D.C. :— 

*H, Th. Lewis, Redditch: .5..600:0060s<se02 £2,683 


St. Helens.—196 ‘houses on the Grange Park 
housing site, for the T.C.:— 
Direct: TABOR? siissiieaieccuctecsioues £59,771 
Salisbury.42 houses on the Pembroke Park 
estate, for the T.C.:— 
tBuilding & Public Works Construc- 
tion Co., Ltd., Swindon. .............. £12,698 
Scarborough.—110 houses on the Prospect Mount 
estate, for the T.C. Mr. John P. Watson, Borough 
Engineer: _ 
*F, Haslam, Lid.. Regent-chambers. Hall. 
grove, Doncaster. 
Seaton Delaval.—so houses, for the U.D.C. Mr. 
A. Dorin, surveyor :— 
*Direct Labour. 
Sevenoaks.—Additions to Sevenoaks and Holmes- 
dale Hospital, for the Board :— 
*G. Rice & Son, London .................. £19,756 
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South Shields.—50 semi-detached houses in Mor- 
—: road, Cauldwell-avenue, Cauldwell-villas, 
e-avenue and Warwick-road. Mr. F. W. Newby, 
oa itect, 37, King-street :— 
*Henderson Bros., Smith-street, Tyne Dock, 
South Shields. 


*phone Bayswater 0163 


that urgent Inquiry for :-— (2 Hines) 
WOOD BLOCK FLOORING, « Deal, 
Pitchpine, Maple, Jarrah, Gurjun, Oak, 
Teak, ote. 
T. & @ BOARD FLOORS 
in above woods 


STRIP OAK FLOORS, }’and 33” thick 


PARQUET FLOORS PORTABLE 
FLOORS, SPRING FLOO 


TURPOLITH split eons 
Ask for Bookla *‘B” 


TURPIN'S x's fs, Netting. Wil Gates Wi 
Sunpane aoe 


) 





PARQUETRY 
wooD BLOCK FLOORS 


JEFFERISS (CAMBERWELL) LTD. 
Grove Lane 45, 8.E.5. Phone: Redney 3012. 
BRITISH WORKMEN ONLY 








@. Jd. TURNER Gros. Harpenden, Herts. 


NORFOLK REED 
THATCH ING 


BSTIMATES GIVEN 
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Stretford.—Conversion into flats of 2, Chorlton- 
street, for the T.C. :— 
*J. & H. Rogerson 
Stroud.—Public conveniences at Minchinhampton. 
for the R.D.C. Mr. R. Bird, surveyor, Council- 
chambers, John-street :— 
Beavis & Sons, Rodborough, Stroud... = 10 
Gardner & Sons, ee Re. 6 
*Orchard & Peer, Bowbridge, Stroud 2n8 0 
Swindon. — Reconstruction and renovation of 
various schools, for the T.C.:— 
*R. J. Leighfield & Sons, Ltd. 


Tanfield.—20 bungalows, for the U.D.C. Mr. J. R. 


Hesion, architect, Tantobie §.0., Newcastle-on- 
tyne :— 

SDiveeh ADIGE, « 5. vidscerecidestciinivcnssnutessien £6,730 
Tipton.Conveniences in Market-street. Great 


Rridge, for the U.D.C. Mr. Horace N. Woodard, 
engineer and surveyor. Quantities by the engineer 
and surveyor :— 

“Direct Labour, Owen-street, Tipton ... £798 


Wakefield.— Extensions to public library in pee: 
lane, for the T.C, Mr. Percy Morris, L.R.I.B 

City Architect :— 

Bricklayer—*H. Stewart. 

Joinery—*Drake & Warters. 

Plumbing—*A. Hargrave. 

Plastering—*T. E. Broadbent. 

Steelwork—*sS. Raines. 

(All of Wakefield.) 

Wakefield. —Alterations and conversion of the “* Old 
Granville Arms” Hotel into café and shops, at 76-78, 
Kirkgate, for Messrs. Hagenbach, Ltd. Messrs. Kit- 
eon, Parish, Ledgard and Pyman, architects, Lloyds 
3ank-chambers, Vicar-lane, Leeds :— 

Shopfittings, etc._—*G. Blakey & Son, Ltd. 

Builders’ work—*A, C. Green. 

Wakefield.—Alierations and additions to 
Council offices, for the R.D.C.:— 

*Direct Labour. 


Do ane mca of 16 council houses, for the 


the 


*Purshouse & Gregory, Wednesfield, 
Wolverhampton  .............eeseeeeeeeee sees £4,512 


Workington.—Structural steelwork, hollow steel 
floors and concrete foundations in connection with 
the erection of sub-station, electricity department 
offices and showrooms, for the T.C.:— 

*Dorman, Long & Co., Ltd., Middles- 

brongh Jcativustenebcstedsa spetuuek aes dounaevebsady £1.140 





HANKIN & CO. 


PAVING CONTRACTORS 


Tarmac, Tar Paving, Crazy, York and Arti- 
ficial Slab Paving, Concreting. 

Tar dressing (hot and cold). 

Gravel, Sand, Rockery Stone, Ballast, 


Cement, etc 
Materials S Supplied ag or Laid Complete. 
Estimates Submitted for all Methods of 
Road and Path i 

Specialists in Tar-Paved Tennis Courts and 
Playgrounds. 
24, 4 and 6 ton Rollers for Hire. 


Southwood Rd., New Eltham, S.E.9 


Telephone: Eltham 1742. 








WwoonnrndD Br.0cz 


EL.OORIN G 
AND WOOD PAVING 


IMPROVED,WOOD PAVEMENT 
co., LTD. 


BLACKFRIARS HOUSE, NEW BRIDGE STREET, LONDON, E.C.4 

















THE BEST EMPIRE HARDWOOD 


TEAK 


syomey PRIDAY « sucwin ite. 


OAK WHARF, STAMFORD HILL, 
LONDON, N.16 


HARDWOOD MERCHANTS. 


Phone: CLISSOLD 6253° 
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INSURANCES ON 
BUILDINGS in course of ERECTION 


LOWEST RATES 


Head Offices: 
155, LEADENHALL ST., LONDON, E.C.3 
45, DALE ST., LIVERPOOL. 
Chief Administration: 
7, CHANCERY LANE, LONDON, W.C.2 





FITZPATRICK & Son | 


455, OLD FORD ROAD, 

BOW, LONDON, E.3 

Road and Sewer Contractors 
Masons and Paviors 
Merchants . . . 











SECOND-HAND. RE-DRESSED, 
NEW , KERB, PAVING 
FLAGS, TAR PAVING, WOOD 
BLOCKS 

Telephone : faamaie: y 

ee OLD GRANITE AND PAVING 

(4 lines) NE 

beac 
BUY BRITISH 


FLOORING 


WOOD BLOCK PARQUET 





SOLID T&G HARDWOOD 
PANELLING 
POINT PHONE 
PLEASANT PUTNEY 
LONDON 4701+ 
S.W.18 2-3- 
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il 


co TO 


We. NEGUS > 


Building Contractors 
Station Works - 
KING JAMES S@™5-E.1. 





